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santa clara county 


FLOOD CONTROL AND WATER DISTRICT 

DONALD K. CURRLIN general MANAGER 



516 EAST MARTHA STREET 
SAN JOSE, CALIF. 95112 

DEPARTMENT OF ADMINISTRA¬ 
TION AND FINANCE 299-2031 
CLERK OF THE BOARD 299-2031 
ENGINEERING DEPT. 299-3841 
PUBLIC SERVICE DEPT. 299-3841 


July 17, 1969 


.Honorable Board of Directors 
Santa Clara County Flood Control 
and Water District 
400 More Avenue 
Los Gatos, California 

Gentlemen: 


and Honorable Board of Supervisors 
County of Santa Clara 
70 West Hedding Street 
San Jose, California 


Enclosed herewith is the approved budget for Fiscal Year 1969-70 
for the Santa Clara County Flood Control and Water District. 

For Fiscal Year 69-70 the budget is presented in a form which, it 
is hoped, is an improvement in program and project budgeting. To ac¬ 
complish this improvement the total District Budget has been divided into 
four major categories. These are Flood Control Cost Centers, Water 
Utility Cost Centers, the District Cost Center, and the recently estab¬ 
lished Equipment Working Capital Fund. Since the objectives of the 
District are to plan, construct, maintain, operate, and administer the 
various phases of District activities, the aforementioned cost centers 
each have programs within them to correspond with such objectives of 
the District. These are the Administration, Planning, Construction, 
Maintenance, and Operations programs. Each cost center has the same 
budget procedure, subdivided into the five programs — and within each 
program are listed projects upon which work is to be performed during 
the coming budget year and the estimated cost of performing such work. 

Except for the expenditures in the District Services and Supplies 
Accounts and for fixed assets, all work to be performed by the District 
is budgeted herein as a project within a program of a cost center. It is 
hoped that this method of budget presentation will facilitate its review 
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and attain greater accuracy in projecting expenditures than has been 
possible in the past. 

For the convenience of the Board, the following page contains a 
table which summarizes all flood control and water utility expenditures, 
and all expenditures which are charged directly to the District. 


Respectfully submitted. 



Donald K. Currlin 
General Manager 
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Budget Form 


NEW FORM 

FLOOD CONTROL EXPENDITURES 


BUDGET 

SUMMARY BY 

a? 

o 

Q 


1969- 


Prof. 

Contract 

Material & 

Intra 

Labor 

Services 

Services 

Supplies 

District 


Administration (Incl. Debt Service) 

$ 411,285 

500 

825,445 


10,812 

Planning 

198,269 

96,898 

7,300 


6,761 

Construction 

645,676 

202,550 

6,791,850 

2,585,600 

18,641 

Maintenance 

264,603 

• 

609,700 

46,600 

29,205 

Operations 

22,755 




633 

Total Expenditures 

$1,542,588 

299,948. 

8,234,295 

2,632,200 

66,052 

Operating Reserve 






Total Flood Control Budgets 







?otal 


309,22E 
10,244, ,317 
950,10S 
23,3SS 
12,775,082 
4,168,065 
: 16,943,148 


WATER UTILITY EXPENDITURES 


Administration (Incl. Debt Service) 

$ 296,886 

18,800 

2,558,135 

13,163 

8,492 

Planning 

239,467 

129,800 

13,500 

1,100 

10,841 

Construction 

281,569 

61,650 

784,100 

859,105 

7,292 

Ma intenance 

374,412 

1, 300 

67,980 

119,560 

67,061 

Operations 

512,251 

5,800 

2,821,887 

107,820 

28,896 

Total Expenditures 

Operating Reserve 

Total W. U. Budgets 

$1,704,585 

217,350 

6,245,602 

1,100,748 

122,582 


2,895,476 ' 

394,706 li 
1,993,716 1 
630,313 1 
3,476,654 1 
9,390,867 L 
1,700,819 1 
11,091,686 1 


DIRECT DISTRICT EXPENDITURES 


Governmental Program 
Fixed Assets 

Total Expenditures 
Operating Reserve 

Total District Budget 


$ 163,195 

36,650 

18,230 

12,206 

1.233.983 

21,387 

163,195 

36,650 

18,230 

1,246,189 

21,387 


251,668! 1 
1,233,983 1 
1,485,651 1 
1,176,595 2 
2,662,246 2 


Total Budgets 

$3,410,368 

553,948 

14,498,127 

4,979,137 

210,021 







































In£.w FOrun 


Su.*wa tA^ra , ~nt> .loc- w onl— 1 a..» Wai — Di-ici_ 

BUDGET SUMMARY BY COST CENTER 
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1969-70 Budget 


Budget Form 1.1 


FLOOD CONTROL 

COST CENTERS 

NORTHWEST 

ZONE 

NORTH 

CENTRAL 

ZONE 

CENTRAL 

ZONE 

EAST-1 

ZONE 

EAST-2 
ZONE 

SOUTH 

ZONE 

TOTAL 

Services & Supplies 

$ 407,423 

503,-464 

27,183 

380,170 


141,081 

$ 1,759,321 

Fixed Assets 

Debt Service 

1,508,126 

267,491 

1,408,549 

503,954 

3,885,158 

2,433,925 

33,200 

975,359 

10,244,317 

771,445 

Total Expenditures 

$2,183,040 

2,415,967. 

4,212,341 

2, 814, 095- 

33,200 

1,116,440 

12,775, 083 

Operating Reserve 

586,717 

608,206. 

2,781,627 

127,405 

2,000 

62,110 

4,168,065 

Total Budget 

$2,769,757 

3,024,173 

6,993,968 

2,941,500. 

35,200 

1, 178,550 

$ 16., 943,148 


WATER UTILITY COST CENTERS 

SOURCE OF 

SUPPLY 

RAW 

WATER 

WATER 

TREATMENT 

TREATED WTB 

TRANS & DST 

ADMIN. & 

GENERAL 

TOTAL 

Services & Supplies 

$3,220,000 

681,857 

■ 606,987 

109,273 

535,673 

5,153,790 

Fixed Assets 

787,012 

666,345 

100,853 

439,506 


1,993,716 

Debt Service 

337,361 

832,798 

638,885 

424,701 

9,616 

2,243,361 

Total Expenditures 

4,344,373 

2,181,000 

1,346,725 

973,480 

545,289 

9,390,867 

Operating Reserve 






1,700,819 

Total Budget 






$11,091,686 


DISTRICT COST CENTER 

DISTRICT 

TOTAL 

Salaries 

Services & Supplies 

Fixed Assets 

Total Expenditures 

Operating Reserve 

Total Budget 

$ 163,195 

88,473 

1,233,983 

163,195 

88,473 

1,233,983 

1,485,651 

1,176,595 

1,485,651 

1,176,595 

$2,662,246 

2,662,246 


Total Budgets 


b30,697,080 


Pg b 









































INTRODUCTION 


PROGRAMS COMMON TO ALL COST CENTERS 


Three of the programs in all of the Cost Centers are either the same 
or so similar in nature that one explanation of the type of work performed 
within these programs will eliminate the need for repetitive discussion 
within the various cost centers. These are the Administration, Maintenance 
and Operations programs. They are on-going and continuing programs which 
do not vary in nature from year to year. The following explanation will ap¬ 
ply to all of the budgets in the Flood Control, Water Utility and District 
Cost Centers. No additional explanation will be given on these programs in 
the various Cost Centers unless there is an expenditure of an extraordinary 
nature. 


Administration Program 


All expenditures for the Administration Program in each of the Cost 
Centers can be found listed by project on the Administration Program Sum¬ 
mary for the particular Cost Center. The projects in the Administration 
Program are as follows: 

Administrative Projects 

In the Flood Control Zone and Water Utility Cost Centers this project 
consists of District labor expenses and outside services for administrative 
support of the particular Cost Center. These support activities are of a 
general administrative nature consisting of budget and workload analysis, 
meetings, real estate administration, survey administration, complaint 
investigation, storm patrol during periods of emergency and other general 
activities applicable to the Cost Center. 

Except for storm patrol and complaint investigation the above activ¬ 
ities are included in administrative projects for the District Cost Center 
which, in addition, have the following activities: personnel recruitment, 
personnel education and training, insurance management, preparation of 
the annual report, administrative analysis, and the dissemination of public 
information. 

Ordinance Administration 


To this project is charged the District labor costs and outside in¬ 
spection services related to the administration of the District Policy Reso¬ 
lution and the enforcement of Ordinance 59-1 (Permits Ordinance) as such 



activities relate to the physical flood control or water utility facilities 
within the particular cost center. 

Insurance 

The Insurance Project bears that portion of insurance costs to the 
District for liability coverage for flood control or water utility facilities 
within the cost center based upon the miles of channel, canal or pipe¬ 
line within the cost center. 

Unplanned Studies 

This project provides a contingency item for special types of work 
which result in the interruption to the scheduled work flow. Usually the 
work consists of special analyses or reports called for during the budget 
year which could not be foreseen, and are often initiated because of re¬ 
quests from management or the Board of Directors. 

Debt Service 


This project covers the cost of bond principal and interest, includ¬ 
ing paying-agent services, for retirement of bonds sold to construct phys¬ 
ical assets for the respective cost center. 

Replacement Fund (Water Utility Cost Centers only) 

The replacement fund is established in each of the Water Utility 
Cost Centers to replace moving equipment such as motors, valves and 
other types of mechanical or electrical equipment which have a relatively 
short life of up to 2 5 years. 

Fiscal Services Project (District Cost Center only) 

This project provides accounting services for all areas of the Dis¬ 
trict including flood control accounting, water utility accounting, pur¬ 
chasing, general governmental accounting, payroll, investments, revenue 
accounting and general services. 

Secretarial Services Project (District Cost Center only) 

This project provides the secretarial services for the entire District. 
It includes activities for personnel records, reception services, library 
service and duplicating and binding in addition to dictation, typing and 
general secretarial services. 



Management Project (District Cost Center only) 


This project provides a category for management personnel of the 
District. It covers the costs of Directors' fees, the General Manager, 
the Director and Deputy Directors of the Engineering Department, the 
Director and Assistant Director of the Department of Administration and 
Finance, the Director of the Public Services Department, and the Clerk 
of the Board. 

Clerical Services Project (District Cost Center only) 

This project supplies the secretarial service and preparation of 
minutes connected with activities of the Board of Directors, the Santa 
Clara County Water Commission, the Agricultural Advisory Committee 
and five Flood Control Advisory Committees. Included within this project 
are the receipt and routing of all incoming mail, dispatching of outgoing 
mail, records maintenance and maintenance of the central filing system 
for the entire District. 

Data Processing-Engineering (District Cost Center only) 

This project provides for time spent in administrative activities 
related to scientific and engineering data processing, including system 
design, programming, debugging and production runs, which are of Dis¬ 
trict-wide benefit and cannot be charged to a specific project in Flood 
Control or Water Utility Cost Centers. 

Data Processing-Business (District Cost Center only) 

This project provides for time spent in system analysis, program 
development and program operation in business applications of data proces 
ing of general benefit to the entire District. 


Maintenance Program 


This program is designed to provide effective maintenance of the 
physical assets of the District so that such facilities will be kept in a 
condition equal to the originally constructed improvement. In the Flood 
Control Cost Centers, erosion control, weed and brush control, tree re¬ 
moval and trimming, silt and debris removal, access road maintenance, 
and miscellaneous fencing and paving activities are performed on all of 
the flood control facilities. Similar work is performed on all of the water 
utility facilities with greater emphasis on maintaining the mechanical, 
electrical, telemetry and laboratory equipment associated with the reser¬ 
voirs, canals, the Treatment Plant and the high-pressure distribution lines 
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Maintenance activities in the District Cost Center consist of maintaining 
the office buildings at Almaden Road and Martha Street, the Almaden 
Maintenance Yard, and the maintenance of Class IV equipment consisting 
of such items as jackhammers, compressors, power saws, portable pumps 
and the like. 

Operations Program 

The Operations Program in the Flood Control Zone Cost Centers is a 
limited program containing only one project—namely, Flood Control 
Facilities General. There is very little operation activity on a flood 
control facility except on streams where we have a reservoir; however, 
this project within the Operations Program provides an area for budgeting 
expenses required for the operation of tide gates or similar facilities, 
as well as operation of reservoirs to increase flood protection and for 
review of flood control facilities to determine needs for capacity im¬ 
provements. In the Water Utility the Operations Program is quite 
important. Operating costs are a major portion of the Water Utility 
expenditures. Operations activities in the Water Utility consist of 
operating the reservoirs, canals, pipelines, percolation ponds, the 
water treatment plant, and many valves on the high-pressure distribution 
lines. 


ALLOCATED PROJECTS 

There are three projects within the proposed budget which benefit 
several cost centers of the District, and therefore the costs of the 
projects should be allocated to the various cost centers and programs. 
These projects are described as follows. 

Supervisory Control System 


This project consists of the completion of construction of the 
Supervisory Control System being installed by the Philco-Ford Corporation. 
It is a telemetry system controlling various pieces of mechanical and 
electrical equipment within the water treatment plant and on the distribution 
lines. The project provides controls^or operating thd v raw water trans¬ 
mission and distribution system, theWrater treatment plant, and the 
(treated water transmission and distribution system. The costs of the 
project, therefore, are allocated between these three cost centers. The 
basis of the allocation has been determined by the number of control points 
within each of these three cost centers—with each cost center bearing its 
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proportionate cost of the total project as determined by its number of 
controls. This allocation of costs applies to the construction, main¬ 
tenance, and operation of the Supervisory Control System, and results 
in the following proportionate shares. 

1. Raw Water Transmission and Distribution Cost Center 32% 

2. Water Treatment Cost Center 39% 

3. Treated Water Transmission and Distribution Cost Center 29% 


Planned Studies - Bay Front Levees 

This study will be undertaken to determine the requirements for 
flood protection from the tidal waters of San Francisco Bay, and the 
determination of the District's responsibility to provide such protection. 
This study is for the benefit of the four North County flood control zones, 
and will provide the recommended solution for the Bay Front problems 
and the costs to be borne by each zone. The basis of cost allocation 
is the miles of present Bay Front levees within each zone resulting in 
the following cost allocation. 


1 . 

Northwest Zone 

25% 

2. 

North Central Zone 

25% 

3. 

Central Zone 

25% 

4. 

East Zone 

25% 


Planned Studies - Subsidence Analysis 

This is a project to study the effects and costs of subsidence to the 
North County area, so that recommendations can be made for the solution 
to the problem. Subsidence in the North County area is causing detri¬ 
mental effects to the ground water basin, and is increasing costs in the 
four North County flood control zones for continual levee raising. For 
this reason the costs have been allocated half to the Water Utility and 
half to the four North County flood control zones. Each of the four 
North County flood control zones bears 12 and l/2 percent of the total 
project cost. 

The total costs for each of the above three projects is shown on 
the following summary sheet. 
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BUDGET FORM 4-0 

COST CENTER 

NAME: VARIOUS 

VA1 

UOUS PROGRAMS 
_____ 

1969-70 

BUDGET 





Prof. 

Contract 

Materials 

Intra 


Project 

Name 

Pr. # 

Labor 

Services 

Services 

Supplies 

District 

Total 

Supervisory Control System 

90037 







Construction Program 


$ 98,121 

14,000 

144,000 


2,481 

$ 258,602 

Maintenance Program 


7,143 


9,000 

500 

216 

16,859 

Operations Program 


24,545 


24,800 

2,700 

612 

52,657 

Planned Studies - 

Bay Front 








Levees, Planning Program 

60001 

15,972 

51,498 



400 

67,870 

Planned Studies - 

Subsidence, 








Planning Program 

60002 

3,312 




42 

3,354 
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FLOOD CONTROL ZONE COST CENTERS 

Each flood control zone of the Flood Control and Water District is a 
cost center with its own budget. The expenditures within each zone for 
the Administration, Maintenance, and Operations Programs, the nature of 
which was explained in the Introduction, are shown on the program summary 
sheets within each zone. The Planning and Construction Programs within 
each zone vary from year to year, and therefore the following explanation of 
the projects within these programs are described for each zone. All of the 
Planning and Construction Programs for the budget year have been based upon 
recommendations of the respective zone advisory committees. 
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NORTHWEST ZONE 
Planning Program 


Stevens Creek 

When work was initiated in the Northwest Zone in 195 6, the major 
concern was for those flood control facilities that would not have sufficient 
carrying capacity in the channel. The only portion of Stevens Creek that 
presented a major flood threat: due to lack of capacity was the downstream 
portion from Easy Street to San Francisco Bay. Most of the upstream portions 
of Stevens Creek had ample carrying capacity but presented serious threats of 
erosion. The winter rains in the early part of 1969 caused severe erosion on 
Stevens Creek, particularly in the areas upstream and downstream from 
El Camino Real. The budgeted planning project on Stevens Creek is the 
first year of a two-year study which will result in a legally required Hearing 
Report. The reach of the creek to be studied and analyzed will be from 
Stevens Creek Dam to the Central Expressway, with emphasis on the reach 
between Fremont Avenue and El Camino Real due to bank failure occurring 
during the past year. The Hearing Report will provide recommendations 
for solution to any remaining flooding problem, as well as correction of the 
erosion problem. 

Planned Studies - Bay Front Levees 

This project provides for the allocated costs to be charged to the 
Northwest Zone Cost Center (25%) for this project as explained in the 
Introduction. 

Planned Studies - Subsidence 


This project provides for the allocated costs to be charged to the 
Northwest Zone Cost Center (12.5%) for this project as explained in the 
Introduction „ 


Construction Program 

San Francisquito Creek 

This project consists of interim emergency type improvements to San 
Francisquito Creek from El Camino Real to just upstream from Middlefield 
Road. The project consists of construction of temporary walls or levees 
to prevent over-bank flooding, and erosion protective work in some reaches 
of the channel. 



Stanford Channel 


This project consists of completing construction of the Stanford 
Channel which was started in Fiscal Year 68-69. 

Palo Alto Flood Basin 

This is the second year of a two-year project. The project consists 
of levee raising around the perimeter of the Palo Alto Flood Basin and 
providing greater water storage space within the Basin. The project is 
scheduled to be completed in January 1971. 

Matadero Creek 

This project consists of improvements to Matadero Creek between 
Bayshore Highway and Greer Road. Due to subsidence it is necessary to 
raise the levees in this reach of the channel to reduce the danger of 
flooding to the surrounding areas of the City of Palo Alto. 

Maintenance Program 

In addition to the routine maintenance on the Creeks shown on the 
Maintenance Program Summary, special funds are budgeted for Stevens 
Creek if it becomes feasible to correct some of the erosion problems 
described in the Planning Program. 
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NEW FORM Rev: 10/14/69 

NORTHWEST ZONE COST CENTER 
1969-70 Budget 


Description 


Actual 

1967-68 


Approved 

1968-69 


Requested 

1969-70 


Final 

1969-70 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year . 
Less Encumbrances 

$ 

1,280,352 

1,371,801 

1,777,886 
493,732 

Available Cash-Begin. of Year 


Ute&iriaa 

1,371,801 

1,284,154 

Anticipated Revenue 

Secured Taxes (at $.18) 


879,494 

803,665 

994,167 

Unsecured Taxes 


109,600 

118,000 

128,946 

Interest 


41,069 

70,000 

72,490 

Other 



290,000 

290,000 

Total Anticipated Revenue 

$ 

IffmilHW 

1,281,665 

1,485,603 

Total Cash and Revenue 

$ 

2,310,515 

2.653,466 

2,769,757 


_EXPENDITURE SUMMARY 


Services & Supplies 

$ 




Administration Program 


59,830 

79,308 

79,308 

Planning Program 



74,480 

65,658 

Maintenance Program 


253,887 

260,110 

260,110 

Operations Program 



2,347 

2,347 

Total Services & Supplies 

Fixed Assets - Const. Program 


313,717 

416,245 

40 7,423 

Structures & Improvements 


716,630 

1,508,126 

1,508,126 

Equipment 


-0- 

-0- 

-0- 

Total Fixed Assets 


716,630 

1,508,126 

1,508,126 

Debt Service 


268,924 

267,490 

267,491 

Total Expenditures 


1,299,271 

2,191,861 

2,183,040 

Other Charges - Operating Res. 
Approp. for Contingencies 


81,000 

92,000 

100,822 

General Reserve 


930,244 

369,605 

485,895 

Total Expenditures & Reserve 

$ 

2,310,515 

2,653,466 

2,769,757 
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-.-—. = Revision #2 

10/14/69 


[cost center 

JDGET FORM 3 |NAME: NORTHWEST 

NO. 

1 

PROGRAM SUMMARY 

1969-70 BUDGET 

_____J 




Prof. 

Contract 

Material & 

Intra 


Programs 

Labor 

Services 

Services 

Supplies 

District 

Total 

^ministration (Incl. Debt Service) 

$ 66, 

362 


278,686 


1,751 

$ 346,799 

Lanning 

34, 

599 

/29,425 

1 250 


1, 384 

65,658 

instruction 

77, 

643 

30,650 

1,330,260 

*67,500 

2,073 

1,508,126 

aintenance 

62, 

845 


17.5,700 

17,000 

4,565 

260,110 

perations 

2, 

287 




60 

2,347 

, 

Total Expenditures 


736 

60,075 

1,784,896 

84,500 

9,833 

$2,183,040 

ppropriation for Contingencies 

$ 






100,822 

eserve 







485,895 

:ost Center Total 

$ 


l 


L_ 

$2,769,757 


*Land 
































NEW FORM 


ADMINISTRATION PROGRAM SUMMARY 


Revision #2 
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PLANNING 



COST 

CENTER 

No 

BUDGET FORM 4-2 

NAME: 

NORTHWEST 

1 


_ Project Name _ Pr. # _ Labor 

Stevens Creek 10029 $ 30,195 


Planned Studies - 

Bay Front Levees 10004 3,993 

Planned Studies - Subsidence 10004 411 


Total 


$ 34,599 


'ROGRAM SUMMARY 
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PLANNING PROGRAM 


1969-70 BUDGET 


Prof. 

Services 


Contract 

Services 


Materials 

Supplies 


Intra 

District 


Total 


16,550 


12,875 


250 


1,274 

100 

10 


$ 48,269 

16,968 

421 




29,425 


250 


1,384 






























BUDGET FORM 4-3 


COST CENTER 
NAME : NORTHWEST 


NO 

1 


Project Name 

Pr. # 

Labor 

San Francisquito Creek 

10028 

$ 46,983 

Stanford Channel 

10038 

519 

Palo Alto Flood Basin 

10039 

10,621 

Matadero Creek 

10021 

19,520 


Total 


$ 77,643 


PROGRAM SUMMARY 



Jt'age 




























MAINTENANCE PROGRAM SUMMARY 


BUDGET FORM 4-4 

COST CENTER 

NAME: NORTHWEST 

a 

MAINTENANCE PROGRAM 

4 

1969-70 

BUDGET 






Prof. 

Contract 

Material & 

Intra 


Project Name 

Pr. # 

Labor 

Services 

Services 

Supplies 

District 

Total 

Flood Control Facilities - 










General 


16008 

$ 10,667 


2,000 



316 

$ 12,983 

Adobe Creek 


16010 

8,112 


8, 000 

2,000 

580 

18,692 

Barron Creek 


16012 

8,143 


4,000 

1, 000 

580 

13,723 

Deer Creek 


16034 

438 


500 



11 

949 

Hale Creek 


16016 

2,273 


2,000 



66 

4, 339 

Magdalena Creek 


16 020 

438 


500 



11 

949 

Matadero Creek 


16021 

8,112 


12,000 

2,000 

240 

22,352 

Palo Alto Flood Basin 

16 039 

438 



2,800 

351 

3,589 

Permanente Diversion Channel 

16023 

8,143 


4,000 

500 

580 

13,223 

Permanente Creek 


16024 

2,323 


3,000 



407 

5,730 

San Francisquito 

Creek 

16028 

3,363 


45,000 

3,200 

438 

52,001 

Stanford Channel 


16038 

2,296 


1,000 



406 

3,702 

Stevens Creek 


16029 

8,099 


93,700 

5,500 

579 

107,878 


$ 62,845 


Total 


175,700 


17,000 


4,565 


$ 260,110 




























BUDGET FORM 4-5 


COST CENTER 
NAME: NORTHWEST 


N' 


---.- - - -. 1 

Project Name 

Pr. # 


Flood Control Facilities - 
General 

! 

16108 

$ 




a 


Labor 
2, 287 


Total 


$ 2,287 


i PROGRAM SUMMARY 


OPERATIONS PROGRAM 

--.--- r 


5 


1969-70 BUDGET 

. 


Prof. 

Services 


Contract 

Services 


Material & Intra 
Supplies District 


Total 
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Planning Program 

Planned Studies - Bay Front Levees 

This project provides for the allocated costs to be charged to the 
North Central Zone Cost Center (25%) for this project as explained in 
the Introduction. 

Planned Studies - Subsidence 


This project provides for the allocated costs to be charged to the 
North Central Zone Cost Center (12.5%) for this project as explained 
in the Introduction. 


Construction Program 


Calabazas Creek 


This project will provide for reconstruction of the reach of Calabazas 
Creek between Pomeroy and Lawrence Expressway. This formerly con¬ 
structed channel was saerely eroded during January 1969 and the Creek 
is now outside of the right-of-way in some areas. It must be restored 
by some form of lining, the nature of which will be determined during the 
course of the design project. 

Daves Creek 


This project will provide improvements to Daves Creek between Wildway 
and Kavin Lane in Los Gatos and Monte Sereno. Due to severe flooding 
problems on the upper reaches of the Creek and erosion problems on the 
downstream reaches, the project will consist of a concrete pipeline. The 
project was advertised in May 1969 but not awarded in time to be encum¬ 
bered fully in fiscal year 1968-69. Therefore, the full project is budgeted 
for 1969-70. 

Rodeo Creek 


This project provides for the completion of the reach of Rodeo Creek 
from the SPRR to downstream of Seagull Way which is now under construction. 
It also provides for the extension of the project through a downstream de¬ 
velopment that will be constructed under the terms of a reimbursement 
agreement with the developer. 





San Tomas Aquino Creek 


This project completes the work in the vicinity of the confluence 
with Saratoga Creek that is now under construction. In addition, the 
design work for the project from Rincon upstream to Westmont will be 
completed and a portion of the project from Rincon upstream to Smith 
Creek will be constructed. 

Smith Creek 


This project provides for the completion of the Smith Creek project 
upstream to Wedgewood. The contract was awarded in May 1969 and 
work will be started in June. 

Sunnyvale West Outfall 

This project provides for the acquisition of land necessary to raise 
the levees on the Sunnyvale West Outfall. 

Maintenance Program 

In addition to the routine maintenance on the creeks in the North 
Central Zone, the following projects are given special emphasis, 

Calabazas Creek 


Special attention must be given to Calabazas Creek to correct major 
deficiencies in the levee system adjacent to the Bay c The levee system 
must be raised to combat the subsidence in this particular area. In 
addition to the levee raising program, approximately 3,000 feet of the 
system must be widened to maintain the structural integrity of the levees 

Guadalupe Slough 

This is a continuation of work started about two years ago to raise 
and bolster the levees of the Guadalupe Slough. The levee raising is 
performed by use of dredges, and due to the nature of the soil and 
foundation conditions the levees must be raised in lifts and allowed to 
settle and the material to dry between lifts. 
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NEW FORM 


NORTH CENTRAL ZONE COST CENTER 
1969-70 Budget 


Rev: 10/14/69 


Description 


Actual Approved Requested Final 

1967-68 1968-69 1969-70 1969-70 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year 
Less Encumbrances 
Available Cash-Begin. of Year 
Anticipated Revenue 

Secured Taxes (at $.18) 

Unsecured Taxes 

Interest 

Other 

Total Anticipated Revenue 


Total Cash and Revenue 



$4,339,700 ! 

3,256,802 

1,215,942 

2,995,033 
1,312,925 

4,339,700 ! 

2,040,860 

1,682,108 

1,032,928 

.61,209 
62,842 

1,112,235 

56,000 

70,000 

-0- 

1,191,358 

77,547 

73,160 

$1,156,979 

1,238,235 

1,342,065 

$5,496,679 

3,279,095 

3,024,173 


EXPENDITURE SUMMARY 


Services & Supplies 

Administration Program 
Planning Program 
Maintenance Program 
Operations Program 
Total Services & Supplies 
Fixed Assets - Const. Program 
Structures & Improvements 
Equipment 

Total Fixed Assets 
Debt Service 

Total Expenditures 3,172 

Other Charges - Operating Res. 

Approp. for Contingencies 65 

General Reserve __ 1,65£ 

To tal Expenditures & Reserve _ $5,49C 

*To be funded: 

From Operating Fund No. 770 - 
From Construction Fund No. 771 - 
Total Fixed Assets 


$ 62,257 

354,876 


417,133 

2,848,366 
- 0 - 


2,848,366 

507,963 

3,773,462 

65,000 

1,658,217 

$5,496,679 


104,890 

24,188 

378,561 

2,613 


510,252 

*1,408,549 

- 0 - 


1,408,549 
503,955 
2,422,756 

86,000 
770,339 
3,279,095 

$1,198,549 
210,000 
$1,408,549 


104,890 1 

17,400 1 
378,561 1 
2,613| 1 

503,464 1 

1,408,549 1 
- 0 - 1 

1,408,549 1 
503,954 1 

2,415, 967 I- 

92, 788 2' 
515,418 2 
3, 024, 173] 2, 

































NEW FORM 


JUDGET FORM 3 


COST CENTER 
{NAME: NORTH CENTRAL 


_ Programs _ 

administration (Incl. Debt Service) 

banning 

instruction 

laintenance 

)perations 


Total Expenditures 
appropriation for Contingencies 
Reserve 


Cost Center Total 


$ 


$ 


NO. 

2 

Labor 
88,246 

4,414 

111,373 

88,004 

2,545 

294,582 


*Land 


Revision #.2 
10/14/69 


PROGRAM SUMMARY I 1969-70 BUDGET 


Prof. 

Services 

Contract 

Services 

Material & 
Supplies 

Intra 

District 

Total 

500 

12,875 

517,750 


2,348 

111 

$ 608,844 

17,400 

17,800 

1,169,600 

260,500 

*106,600 

15,350 

3,176 

14,707 

68 

1,408,549 

378,561 

2,613 

31,175 

1,947,850 

121,950 

20,410 

$2,415,967 



92,788 

515,418 


$3,024,173 


































NEW FORM ADMINISTRATION PROGRAM S UMMA RY Revision # 2 

- 10/14/69 



COST CENTER 

No. 


■ 


BUDGET FORM 4-1 

NAME: NORTH CENTRAL 

2 1 

ADMINISTRATION PROGRAM 

1 

1969-70 BUDGET 


Project Name j 

. 

Pr. # 

Labor 

Prof. 

Services 1 

Contract 

Services 

Material & 
Supplies 

Intra 

District 

Total 

Administrative Projects 

20006 ! 

$ 28,663 

j 



798 

$ 

2.9,461 

Insurance 

20005 



1,296 




1,296 

Ordinance Administration 

26001 

51,168 


12,000 


1,322 


64,490 

Unplanned Studies 

20009 

8,415 

.-.J 

500 

500 


228 


9,643 

i 

• / 

Total Adm. Program 


88,246 

500 

13,796 


2, 348 

104,89p 

Debt Service 

. 

20002 

• 

• 

503,954. 




503,954 

Total (Incl. Debt Service) 

$ 88,246 

500 

517,750. 


2,348 

L 

608,844 


*13 

ua 
I to 






















PLANNING 


, i 



COST CENTER 



No. 

BUDGET FORM 4-2 

NAME: NORTf 

I CENTRAL 

2 

Project 

Name 

Pr. # 

Labor 


Planned Studies - 

Bay Front Levees 20004 $ 3,993 

Planned Studies - Subsidence 20004 421 


Total 


>ROGRAM SUMMARY Revision #1 

8/22/69 


PLANNING PROGRAM 

2 

1969-70 BUDGET 

Prof. 

Services 

Contract 

Services 

Materials 

Supplies 

Intra 

District 

Total 

12,875 

). 



100 

11 

$ 16,968 

432 


£ 


12,875 


111 


17.400 


























I 


\ 


COST CENTER No . 


BUDGET FORM 4-3 NAME : NORTH CENTRAL 2 


Project Name 

Pr. # 

Labor 

*Calabazas Creek 

**Daves Creek 

20010 

20033 

$ 6,767 

i o Vb 

15,043 

**Rodeo Creek 

20018 

583 

**San Tomas Aquino Creek 

20019 

63,956 

**Smith Creek 

20023 

25,024 

♦♦Sunnyvale West Outfall 

20027 


♦Partially Tax Fund, 

' Partially Bond Fund 



♦♦Tax Fund 




Total 


$ 111,373 


PROGRAM SUMMARY 


CONSTRUCTION PROGRAM 

3 

1969-70 BUDGET 

Prof. 

Services 

Contract 

Services 

Land 

Intra 

District 

Total 

11,400 

380,380 



239 

$ 398,786 

2,400 

253,120 

5,600 

429 

276,592 


77,800 



15 

78,398 


449,180 

60,000 

1,779 

574,915 

4,000 

ft 9,120 

6,000 

714 

44,858 

- 


35,000 


35,000 

17,800 

1,169,600 

106,600 

3,176 

$1,408,549 


£11 \ 4 \ 
























MAINTENANCE PROGRAM SUMMARY 


COST CENTER 

5UDGET FORM 4-4 NAME: NORTH 

CENTRAL 


No. 

! 2 

MAINTENANCE PROGRAM 4 

1969-70 

BUDGET 


L . 


. 

Prof. 

Contract 

Material & 

Intra 


Project Name 

Pr. # 


Labor 

Services j 

Services 

Supplies 

District 

Total 

Flood Control Facilities - 









General 

26008 

$ 

10,055 


7,000 

1, 000 

324 

$ 18,379 

Calabazas Creek 

26010 


23,848 


133,000 

2,000 

7,721 

166,569 

Daves Creek 

26033 


2,779 


1,000 

50 

82 

3,911 

El Camino Storm Drain 

26037 


1,428 


1, 000 


381 

2,809 

Guadalupe Slough 

26034 


1,428 


50,000 

200 

41 

51, 669 

Junipero Serra Channel 

26013 


1, 982 


1,000 

50 

58 

3,090 

Page Ditch 

26015 


2,441 


500 


754 

3,695 

Prospect Creek 

26036 


2,779 


1,000 


82 

3,861 

Regnart Creek 

26017 


5, 002 


10,000 

3,000 

829 

18,831 

Rodeo Creek 

26018 


4,112 


2,000 

500 

803 

7,415 

San Tomas Aquino Creek 

26019 


3,539 


12,000 

1, 000 

105 

16,644 

Saratoga Creek 

26021 


3,649 


10,000 

1,000 

108 

14,757 

Smith Creek 

26023 


1,428 


1, 000 


381 

2,809 

Sunnyvale East Outfall 

26026 


16,711 


25,000 

5,000 

2,497 

49,208 

Sunnyvale West Outfall 

26027 


1,428 


1, 000 

50 

41 

2, 519 

Vasona Creek 

26028 


3,967 


1,000 

500 

459 

5,926 

Wildcat Creek 

26030 


1,428 


4, 000 

1,000 

41 

6,469 

Total 

$ 

88,004 

_ 

260,500 

15,350 

j 14,707 

$ 378,561 

























COST CENTER 

BUDGET FORM 4-5 NAME: NORTH CENTRAL 


Project Name 


Flood Control Facilities - 
General 



Total 


$ 2,545 


> PROGRAM SUMMARY 


OPERATIONS PROGRAM 

5 

1969-70 BUDGET 

-y- 

l 


Prof. 

Services 


Contract 

Services 


Material & Intra 
Supplies District 


Total 
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CENTRAL ZONE 


Planning Program 


Alamitos Creek 


This project will result in a Hearing Report to meet the legal requirements 
of the District Act. The reach of the creek being considered is from the Town 
of New Almaden to the confluence of Alamitos and Guadalupe Creeks . This 
project is being planned in cooperation with the City of San Jose so that 
the end result will consist of a joint flood control-park chain concept throughout 
the above-mentioned reach of the Creek. 

Calero Creek 

This project will result in a Hearing Report. It is the second and final 
year of the study on the Creek covering the reach from Calero Dam to 
the confluence of Calero and Alamitos Creeks. As in the case of Alamitos 
Creek, it is anticipated that the end result v/ill produce a flood control- 
park chain concept. 

Santa Teresa Creek 


This project will result in a Hearing Report. The study encompasses 
the entire reach of the Creek. This is a combined study with Calero and 
Alamitos Creeks to produce a flood plain-park chain concept. 

Guadalupe Creek 

This project will result in a Hearing Report. The project consists of 
finalizing the engineering report on Guadalupe Creek for the reach from 
Guadalupe Dam to the confluence of Alamitos Creek. 

Guadalupe River 

This project is carried over from Fiscal Year 68-69. Upon completion 
it will result in a Hearing Report covering the reach of Guadalupe River 
from the confluence of Guadalupe and Alamitos Creeks to Alma Street in 
the City of San Jose. 

Planned Studies - Bay Front Levees 

This project provides for the allocated costs to be charged to the 
Central Zone Cost Center (25%) for this project as explained in the 
Introduction. 
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Planned Studies - Subsidence 

This project provides for the allocated costs to be charged to the 
Central Zone Cost Center (12.5%) for this project as explained in the 
Introduction. 

Construction Program 

Alamitos Creek 


Funds are budgeted for this Creek only for the acquisition of land 
to be acquired after a public hearing on the Hearing Plans for Alamitos 
Creek. 

Almendra Creek 

This project consists of the installation of a covered pipe from 
Massol Avenue to Los Gatos Creek in the Town of Los Gatos. 

Canoas Creek 


This project has been completed, but it is necessary to budget funds 
for pending eminent domain actions for land acquisition. 

Greystone Creek 

This project consists of improvements to Greystone Creek from Olive 
Branch Lane to the Alma den Expressway. The project will consist of 
concrete-lined trapezoidal and vertical walled sections required because 
of excessive erosion in the channel. 

Los Gatos Creek 

This project will install improvements from the Kirk Dam to downstream 
of Camden Avenue. The project embodies replacement of the Upper Page 
Dam and the Lower Page Dam near Camden Avenue and an additional drop 
structure between these two facilities for the purpose of controlling erosion 
within the unlined channel. 

A separate segment of Los Gatos Creek will be designed. The design 
consists of improvements on the Creek from San Carlos Street to the 
confluence with the Guadalupe River. It is expected that construction on this 
reach of Los Gatos Creek will be accomplished in Fiscal Year 1970-71. 
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Guadalupe River 

Several improvements to the Guadalupe River are scheduled for 
construction in 1969-70. These improvements are as follows: 

1. The construction of a new bridge to replace the Southern Pacific 
Railroad bridge at the Guadalupe River in the Alviso area. 

2. The design of the reach of the Guadalupe River from its confluence 
with the Los Gatos Creek to San Carlos Street, including the design of 
the confluence structure. Design will continue into the following year, 
and will be coordinated with the San Jose Redevelopment Agency. Funds 
are provided in this project for the construction of a hydraulic model to 
insure proper construction of the confluence structure. 

3. A preconstruction report on the area of the Guadalupe River 

through the San Jose Redevelopment Area. The report will be made to determine 
if the City's park plans are feasible, and if so to coordinate the sizing of 
the facilities within the Redevelopment Area. 

4. Completion of the relocation of the South Bay Yacht Club mooring 
facilities. The project is under construction, will be completed this year, 
and consists primarily of driving piles . 

5. Completion of the work on the south levee just upstream from Gold 
Street in the Alviso Area. The work consists of filling portions of the 
abandoned natural river bed in accordance with our agreement with the State 
Lands Commission. 


Maintenance Program 

In addition to the routine maintenance on the creeks shown on the 
Maintenance Program Summary, special funds are budgeted for the continuation 
of sandbagging of the railroad tracks in the Alviso Area to prevent tidal 
inundation of that area until the Southern Pacific Railroad tracks have been 
raised and placed upon the new bridge to be constructed. Also, funds are 
necessary to correct the deficiencies of the drainage outlet at the Alviso 
Marina. 
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NEW FORM 

CENTRAL ZONE COST CENTER 
1969-70 Budget . 


Rev: 10/14/69 



Actual 

Approved 

Requested 

Final 

Description 

1967-68 

1966-69 

1969-70 

1969-70 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year 
Less Encumbrances 

Available Cash-Begin. of Year 
Anticipated Revenue 

Secured Taxes (at $.17) 

Unsecured Taxes 

Interest 

Other 

Total Anticipated Revenue 

$ 

4,766,462 

6,017,827 
640,618 

5,941,077 
647,481 


4,766,462 


5,293,596 


1,403,720 

143,998 

213,461 

1,245,979 

135,000 
220,000 

1,319,996 

160,376 

220,000 



1,600,979 

1,700,372 

Total Cash and Revenue 

_£_ 



6,993,968 


EXPENDITURE SUMMARY 


Services & Supplies 

$ 




Administration Program 


73,884 

123,962 

123,962 

Planning Program 


52,920 

45,946 

54,769 

Maintenance Program 

Operations Program 

Total Services & Supplies 

Fixed Assets - Const. Program 


97,734 

142,603 

5,849 

142,603 

5,849 


224,538 

318,360 

327,183 

Structures & Improvements 


3,178,882 

3,885,158 

3,885,158 

Equipment 


-0- 

-0- 

-0- 

Total Fixed Assets 


3,178,882 

3, 885, 158 

3,885,158 

Debt Service 





Total Expenditures 


3,403,420 

4,203,518 

4,212,341 

Other Charges - Operating Res. 





Approp. for Contingencies 


340,000 

277,000 

268,177 

General Reserve 


• 2,784,251 

2,497,670 

2,513,45C 

Total Expenditures & Reserve 

$ 

6,527,671 

6,978,188 

6,993,966 










































NEW FORM Revision # 2 

”“ ’ -10/14/69 


COST CENTER 

'UDGET FORM 3 {NAME: CENTRAL 


I No> 

! 3 

PROGRAM SUMMARY 

1969-70 

BUDGET 

Programs 

Labor 

Prof. 

Services 

Contract 

Services 

Material & 
Supplies 

Intra 

District 

Total 

administration (Incl. Debt Service) 

$ 

106,410 


14,788 


2,764 

$ 

123,962 

’lanning 


38,793 

12,874 

2, 100 


1,002 


54,769 

instruction 


176,776 

77,000 

2,759,280 

*866,300 

5,802 


3,885,158 

laintenance 


49,464 


79,000 

10,000 

4,139 


142,603i 

Operations 


5,689 




160 


, 

5,849 

Total Expenditures 

$ 

377,132 

89,874 

2,855,168 

876,300 

13,867 

$ 

4,212,341, 

appropriation for Contingencies 

$ 





■' 


268,177 

Reserve 








2,513,450 

Cost Center Total 




. 

_ 

$ 6,993,968 


*Land 

































NEW FORM 


ADMINISTRATION PROGRAM SUMMARY 


Revised: 10/14/69 



COST CENTER 

No.! 


Mj 


JDGET FORM 4-1 

NAME: CENTRAL 

3 

ADMINISTRATION PROGRAM 

-- -. . . .... . . ... 

1 

1969-70 BUDGET 


Project Name 


Pr. # 


Administrative Projects 
Insurance 

Ordinance Administration 
Unplanned Studies 
Total Adm. Program 

Debt Service 


atal (Incl. Debt Service) 


30005 

30005 

36001 

30009 


Labor 


Prof. 

Services 


Contract | Material & 
Services f Supplies 


|$ 27,598 

68,936 
9,876 


106,410 


$ 106,410 | 


788 

14,000 


14,788 


Intra 
| District 


Total 


14,788 


752 

1,751 

261 


2,764 


$ 28,350 

788 
84,687 
10,137 


123,962 


2,764 |$ 123,962 


























PLANNING 


COST CENTER INo. 


1 BUDGET FORM 4-2 | NAME: CENTRAL 

1 3 

Project Name 

Pr. # 

Labor 

Alamitos Creek 

30010 

$ 8,755 

Calero Creek 

30012 

2,260 

Santa Teresa Creek 

30027 

1,704 

Guadalupe Creek 

30026 

4,747 

Guadalupe River 

30015 

16,911 

Planned Studies - 
Bay Front Levees 

30004 

3,993 

Planned Studies - Subsidence 

30004 

423 


Total 


$38,793 


ROGRAM SUMMARY 


Revision #1 
8/22/69 


PLANNING PROGRAM I 2 | 1969-70 BUDGET 


Prof. 

Services 

Contract 

Services 

Materials 

Supplies 

Intra 

District 

Total 


250 


235 

$ 9,240 


200 


60 

2,520 


200 


43 

1, 947 


250 


126 

5,123 


1,200 


427 

18,538 

12,874 



100 

16,967 




11 

434 

12,874 

2,100 


1,002 


































CONSTRUCTION PROGRAM SUMMARY 


BUDGET FORM 4-3 

COST CENTER 

NAME : CENTRAL 

No . 

3 

TAX FUND l X ] BOND FUND ( 1 

CONSTRUCTION PROGRAM 

3 

1969-70 

BUDGET 






Prof. 

Contract 



Intra 


| Project Name 

Pr. # 

Labor 

Services 

Services 

Land 


District 

Total 

Alamitos Creek 


30010 

$ 

484 

400 

100 

120,100 

12 

$ 121,096 

Almendra Creek 


30017 

4/ 

849 

4,000 

187,100 

6,000 

119 

202,068 

Canoas Creek 


30011 


309 



35,100 

7 

35,416 

Greystone Creek 


30014 

4, 

990 

2,800 

217,500 

25,700 

124 

251,114 

Los Gatos Creek 


30020 

84, 

744 

27,600 

1,446,200 

665,500 

2,382 

2,226,426 

Guadalupe River 


30015 

81, 

400 

42,200 

908,380 

13,900 

3,158 

1,049,038 

Total 

$ 176, 

776 

77,000 

2,759,280 

866,300 

5,802 

$3,885,158 




























MAINTENANCE PROGRAM SUMMARY 


ICOST CENTER 

BUDGET FORM 4-4 [NAME: CENTRAL 

No. 

3 

MAINTENANCE PROGRAM 

4 

1969-70 

BUDGET 





Prof. 

Contract 

Material & 

Intra 


Project Name 

Pr. # 

Labor 

Services 

Services 

Supplies 

District 

Total 

Flood Control Facilities - 










General 

36008 

$ 13, 

035 


5,000 



359 

$ 18,394 

Alamitos Creek 

36010 

3, 

402 


2,000 

100 

100 

5,602 

Almendra Creek 

36017 

1, 

094 


1, 000 



30 

2,124 

Calero Creek 

36012 

3, 

402 


500 



440 

4,342 

Canoas Creek 

36011 

1, 

117 


: 8,000 

500 

371 

9,988 

Golf Creek 

36013 

3, 

402 


6,000 

4,200 

440 

14,042 

Greystone Creek 

36014 

3, 

415 


2,000 

1,000 

440 

6,855 

Guadalupe River 

36015 

5, 

858 


43,000 

3,000 

169 

52,027 

Guadalupe Creek 

36026 

- 3, 

402 


1, 000 



440 

4,842 

Lone Hill Creek 

36019 

1, 

081 


• 1,500 

100 

30 

2,711 

Los Gatos Creek 

36020 

3, 

415 


2,000 

100 

440 

5,955 

Randol Creek 

36029 

3, 

402 


1,000 



440 

4,842 

Ross Creek 

36023 

3, 

439 


6,000 

1,000 

440 

10,879 

Total 

$ 49, 

464 


79,000 

10,000 

4,139 

$ 142,603 



























BUDGET FORM 4-5 


COST CENTER 
NAME: CENTRAL 


No 

3 


Pr. # 


Labor 


Project Name 



> PROGRAM SUMMARY 


OPERATIONS PROGRAM 

“-S-—-r- 



1969-70 BUDGET 

-1-- 


Prof. 

Services 


Contract 

Services 


Material & Intra 
Supplies District 


Total 
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Revision #1 

EAST ZONE 8/22/69 

Planning Program 


Cribari Creek 


This project will result in a Hearing Report on the reach of Cribari 
Creek from the foothills to Thompson Creek. 

Coyote Creek 

This project will result in completion of a Hearing Report on the 
reach of Coyote Creek from Anderson Dam to San Francisco Bay. 

Evergreen Creek 

This project will result in completion of a Hearing Report on the 
reach of Evergreen Creek from the foothills to the confluence with 
Thompson Creek. 

Fisher Creek 

This project will result in completion of a Hearing Report on all 
of Fisher Creek. This project was initiated in Fiscal Year 68-69, using 
a consultant to perform the major portion of the project. 

Penitencia Creek - Upper 

This project consists of preparation of an office report on Upper 
Penitencia Creek. The purpose of the office report is to update the exist¬ 
ing Hearing Report for inclusion in a future bond issue. 

Silver Creek - Upper 

This project will result in a Hearing Report on the diversion of the 
upper reach of Silver Creek in the foothills to Coyote Creek. The project 
contemplates diversion of Silver Creek at Silver Creek Road to Coyote 
Creek in a channel located southerly of Colt Way. 

Thompson Creek 

This project consists of an office report for the purpose of updating 
the existing Hearing Report for inclusion in a future bond issue. 

Planned Studies - Bay Front Levees ' 

This project provides for the allocated costs to be charged to the 

East Zone Cost Center (25%) for this project as explained in the 
Introduction. 



Planned Studies - Subsidence 


This project provides for the allocated costs to be charged to the 
East Zone Cost Center (12.5%) for this project as explained in the 
Introduction. 


Construction Program 

Berryessa Creek 

This project provides funds for obligations under the terms of an 
agreement with Milpitas at Calaveras Boulevard and a land obligation 
at Landis Avenue. 

Coyote Creek 

This project consists of partial improvements on the reach of Coyote 
Creek from Highway 17 to Trimble Road. Five Hundred Thousand Dollars 
will be advanced by the City of San Jose to finance the major portion of 
this project pursuant to an existing reimbursement agreement. 

Cribari Creek 


This project is being paid for by a developer pursuant to the terms 
of a reimbursement agreement. The contract was awarded by the District 
and the construction will be inspected by the District requiring a budget 
for contract administration and inspection during such construction. 

Penitencia East Channel 

Funds budgeted for this project are for land acquisition only, pur¬ 
suant to an agreement with the County of Santa Clara. 

Penitencia Creek - Lower 

These funds provide for the completion of a tunnel under the railroad 
tracks at Main and Capitol in Milpitas now under construction and for 
the settlement of right-of-way obligations for the project. 

Penitencia Creek - Upper 

This project provides for the lowering of a PG&E gas main in co¬ 
operation with the State Division of Highways' construction of Route 680 
crossing of Penitencia Creek. 



Silver Creek - Lower 


This project consists of interim improvements to Silver Creek from the 
Thompson Creek confluence to Murtha Street and permanent facilities be¬ 
tween Murtha Street and Capitol Avenue. Rights-of-way for the permanent 
project will be purchased throughout and wherever bridges or culverts are 
required they will be installed at their full capacity. 

Silver Creek - Upper 

This project consists of the diversion works and channel to carry the 
flood water of the upper reaches of Silver Creek to Coyote Creek, at a 
location southerly of Colt Way. 

Thompson Creek 

Funds are budgeted on this project as a result of an agreement with the 
County of Santa Clara which will perform the work on Thompson Creek from 
upstream of Quimby Road to the confluence with Silver Creek. The work 
to be performed is coordinated with the District's work on Lower Silver 
Creek. Pursuant to the terms of the agreement, the District must reimburse 
the County the cost of the land required for the channel right-of-way. In 
addition, funds are budgeted to lower high-pressure gas mains. 

Tularcitos Creek 

This project provides for the construction of Tularcitos Creek from a 
new confluence with Berryessa Creek upstream to the end of a previously 
completed project. 


Maintenance Program 

In addition to the routine maintenance on projects listed on the 
Maintenance Program Summary, it is proposed that heavy maintenance work 
be performed on Coyote Creek in the vicinity of the mobile home parks 
that were flooded during last winter's rains. Performance of such work is 
contingent upon land dedications by the property owners in the area. 
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NEW FORM 


Rev: 10/14/69 


EAST-1 ZONE COST CENTER 



1969 

-70 Budget 




* -• . » 

Description 


Actual 

1967-68 

Approved 

1968-69 

Requested 

1969-70 

Final 

1969-70 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year 
Less Encumbrances 

$ 

2,292,586 

2,123,487 

199,460 

1,849,946 

303,324 

Available Cash-Begin. of Year 


2,292,586 

1,924,027 

1,546,622 

Anticipated Revenue 

Secured Taxes (at $.23) 


666,302 

746,441 

749,869 

Unsecured Taxes 


56,712 

50,000 

70,009 

Interest 


76,273 

75,000 

75,000 

Other 



500,000 

500,000 

Total Anticipated Revenue 

$ 

799,287 

1,371,441 

1,394,878 

Total Cash and Revenue 

$__ 

3,091,873 

3,295,468 

2,941,500 


EXPENDITURE SUMMARY 


Services & Supplies 

$ 

- • ' 



Administration Program 


70,131 

106,102 

106,102 

Planning Program 


325,811 

127,411 

134,198 

Maintenance Program 


64,056 

133,188 

133,188 

Operations Program 


-0- 

6,682 

6,682 

Total Services & Supplies 

Fixed Assets - Const. Program 


459,998 

373,383 

380,170 

Structures & Improvements 
Equipment 


2,202,007 

2,433,925 

2,433,925 

Total Fixed Assets 

Debt Service 


2,202,007 

2,433,925 

2,433,925 

Total Expenditures 


2,662,005 

2, 807, 308 

2,814,095 

Other Charges - Operating Res. 
Approp. for Contingencies 


265,000 

49,000 

42,213 

General Reserve 


164,868 

439,160 

85,192 

Total Expenditures & Reserve 

$ 

3,091,873 

3,295,468 

2,941,500 














































NEW FORM 


Revision #2 
10/14/69 


» 


IcOST CENTER No.' 

BUDGET FORM 3 {NAME: EAST-1 4 

PROGRAM SUMMARY 

1969-70 BUDGET 

Programs 

Labor 

Prof. 

Services 

r-™--——- 

Contract 

Services 

Material & 
Supplies 

Intra 

District 

Total 

Administration (incl. Debt Service) 

Planning 

Construction 

Maintenance 

Operations 

$ 92,939 

100,786 

54,676 

53,430 

6,499 

27,724 

19,600 

10,712 

2,400 

1,498,910 

71,000 

*859,300 

3,250 

2,451 

3, 288 

1,439 

5, 508 

183 

$ 106,102 

134,198 

2,433,925 

133,188 

6,682 

Total Expenditures 

$ 308,330 

47,324 

1,583,022 

862,550 

12,869 

$2,814,095 

Appropriation for Contingencies 

Reserve 

$ 


-- . . 



$ 42,213 

85,192 

Cost Center Total 



_ 





*Land 































NEW FORM 


ADMINISTRATION PROGRAM SUMMARY 


Revised: 10/14/69 


lUDGET FORM 


4-1 


COST CENTER 
NAME: EAST-1 


Project Name 
Administrative Projects 
Insurance 

Ordinance Administration 
Unplanned Studies 
Total Adm. Program 



40006 


$ 


40005 
46 001 


40009 


Debt Service 


No. 

4 


ADMINISTRATION PROGRAM 


1969-70 BUDGET 


Labor 


Prof- 
Services 


Contract 

Services 


Material & 
Supplies 


Intra 

District 


Total 


26,243 


718 


$ 26,961 


58,109 
8, 587 
92,939 


712 

10,000 


10,712 


1,503 

230 


2,451 


712 
69,612 
8,817 
106,102 


_ 

I i 

! 

! 

i 

f 

: i 

i 

i 

f ■ ! 


'otal (Incl. Debt Service) 

|$ 92,939 

1 

10,712 

[_! 

. 

2,451 

$ 105,102 























PLANNING 


COST CENTER INo. 


BUDGET FORM 4-2 I NAME: EAST-1 14 


Project Name 

Pr. # 

Labor 

Cribari Creek 

40036 

$ 2,665 

Coyote Creek 

40021 

54,530 

Evergreen Creek 

40045 

9,019 

Fisher Creek 

40023 

3,958 

Penitencia Creek - Upper 

40032 

15,499 

Silver Creek - Upper 

40038 

1,291 

Thompson Creek 

40047 

9,432 

Planned Studies - 
Bay Front Levees 

40004 

3,993 

Planned Studies - Subsidence 

. 

40004 

399 


Total 


$100,786 


SUMMARY 


Revision #1 
8/22/69 


PLANNING PROGRAM 

2 

1969-70 BUDGET 

Prof. 

Contract 

Materials 

Intra 


Services 

Services 

Supplies 

District 

Total 








250 



66 

$ 2,981 

9,650 

400 



1,867 

66,447 

1, 000 

250 



232 

10,501 


1,250 



99 

5,307 

2,200 




594 

18,293 


250 



33 

1, 574 

2,000 




287 

11,719 

12,874 




100 

16,967 











10 

409 


27,724 


2,400 


3,288 


$134,198 































BUDGET FORM 4-3 


COST CENTER 
NAME: EAST-1 


No 

4 


_ Project Name _ 

Berryessa Creek 

Coyote Creek 

i 

i Cribari Creek 
! Penitencia East Channel 
1 Penitencia Creek - Lower 
Penitencia Creek - Upper 

I U\ .. _ - 

: Silver Creek - Lower 
| Silver Creek - Upper 

i 

! Thompson Creek 

Tularcitos Creek 

"A : " 's v 


Pr. # 

Labor 

40017 

$ 355 

40021 

7,022 

40036 

6,098 

40049 

635 

40033 

764 

40032 

484 

40026 

26,444 

40038 

9,866 

40047 

40040 

3,008 

lire 'H 

■Vo-:.':. 1 

( Uco 


■ 


Total 


PROGRAM SUMMARY 


TAX FUND CD BOND FUND □ 
CONSTRUCTION PROGRAM 


1969-70 BUDGET 


Prof. 

Services 

Contract 

Services 

Land 

Intra 

District 

Total 

% - 

h ; 6,000 

60,000 

8 

$ 66,363 

3,200 

415,363 

108,800 

175 

534,560 


14,600 


159 

20,857 

i 


73,400 

15 

74,050 

2,000 

^7 9,000 

30,500 

20 

42,284 

400 

• 46,062 

3,100 

12 

50,058 

o 

o 

o 

CO 

% 662,322 

367,000 

718 

1,064,484 

Prf 4,000 

189,000 

131,000 

258 

334,124 


56,000 

85,000 


141, 000 

2,000 

fi. A q va - 

100,563 

500 

74 

106,145 

19,600 

1,498,910 

859,300 

1,439 

$2,433,925 






























I 


MAINTENANCE PROGRAM SUMMARY 



COST CENTER 




No. 







BUDGET FORM 4-4 

NAME: EAST-1 




4 

MAINTENANCE PROGRAM 

4 

1969-70 

BUDGET 







Prof. 

Contract 

Material & 

Intra 


Project Name 

Pr. # 


Labor 

Services 

Services 

Supplies 

District 

Total 

Flood Control Facilities - 











General 


46 008 

$ 

7,035 


2,000 



230 

$ 9,265 

North Babb Creek 


46 012 


814 


1,500 

100 

23 

2,437 

South Babb'Creek 


46013 


837 


1, 500 

100 

23 

2,460 

Berryessa Creek 


46 017 


8,228 


6,500 

100 

584 

15,412 

Calera Creek 


46 018 


3,300 


500 



697 

4,497 

Coyote Creek 


460 21 


20,803 


32,500 

2,400 

2,916 

58,619 

Los Coches Creek 


46 025 


837 


3,000 

100 

23 

3,960 

Miguelita Creek 


46029 


814 


500 



23 

1, 337 

Penitencia East 

Channel 

46 049 


3,300 


1,000 


50 

437 

4,787 

Penitencia Creek 

- Lower 

46 033 


837 


- 4,000 

100 

23 

4, 960 

Penitencia Creek 

- Upper 

46032 


837 


1,000 



23 

1,860 

Sierra Creek 


46037 


3,300 


6,000 

100 

437 

9,837 

Silver Creek Lower 

46 026 


837 


5, 000 

100 

23 

5,960 

Thompson Creek 

' 

46 047 


837 


5,000 

100 

23 

5,960 

Tularcitos Creek 


46 040 


814 


1, 000 



23 

1,837 

Total 

$ 

53,430 


71,000 

3,250 

5,508 

BHI 
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OPERATIONS PROGRAM SUMMARY 


COST CENTER 
BUDGET FORM 4-5 NAME: EAST-1 


Project Name 


Flood Control Facilities 
General 



OPERATIONS PROGRAM 


1969-70 BUDGET 


Prof. Contract Material & Intra 

Pr.# Labor Services Services Supplies District 


Total 



Total 


$ 6,499 


183 
























ZONE E-2 


Construction Program 
Olive Drive-Porter Lane Storm Drain 

This project is a drainage project to be constructed by the County 
pursuant to an existing agreement. Necessary funds will be obtained by 
a loan from the District’s Revolving Fund. Construction of this storm 
drainage system is the final obligation of the District to the County 
pursuant to the terms of the existing agreement. 



Description 


Actual Approved Requested Final 

1967-68 1968-69 1969-70 1969-70 


REVENUE SUMMARY 


Estimated Cash-Begin. 
Less Encumbrances 
Available Cash-Begin. 
Anticipated Revenue 
Secured Taxes (at 

of Year 

of Year 

$.18) 

Unsecured Taxes 


Interest 


Other 


Total Anticipated Revenue 

Total Cash and Revenue 



31,761 

5,865 

5,929 

31,761 

5,865 

5,929 

15,259 

15,015 

15,040 

771 

800 

911 

658 

800 

800 


12,520 

12,520 

16,688 

29,135 

29,271 

48,449 

35,000 

35,200 


EXPENDITURE SUMMARY 


Services & Supplies 

Administration Program 
Planning Program 
Maintenance Program 
Operations Program 
Total Services & Supplies 
Fixed Assets - Const. Program 
Structures & Improvements 
Equipment 

Total Fixed Assets 
Debt Service 
Total Expenditures 
Other Charges - Operating Res. 
Approp. for Contingencies 
General Reserve 


Total Expenditures & Reserve 






47,449 

33,000 

47,449 

33,000 

47,449 

33,000 

1,000 

1,000 


1, 000 

48,449 

35,000 


33,200 


33,200 


33,200 

1 , 000 
1 , 000 






































NEW FORM 


COST CENTER PROGRAM SUMMARY 


Revision #.2 
10/14/69 


BUDGET FORM 3 

COST CENTER 

NAME: EAST-2 

NO. 

4-2 

PROGRAM SUMMARY 

1969-70 BUDGET 

Programs 

Labor 

Prof. 

Services 

Contract 

Services 

Material & 
Supplies 

Intra 

District 

Total 

Administration (incl. Debt Service) 

Planning 

Construction 

Maintenance 

Operations 

? 

- 

33,200 



$ 33,200 

! Total Expenditures 

> 


33,200 



SB9Q39H 

Appropriation for Contingencies 

Reserve 

$ 





1,000 

1, 000 

Cost Center Total 






$ 35,200 





















BUDGET FORM 4-3 


COST CENTER 
NAME: EAST-2 


No , 
4-2 


Project Name 

Pr. # 

Labor 

Storm Drain 

County of Santa Clara 

Olive Drive-Porter Lane 


$ 


Total 


$ 


?ION PROGRAM SUMMARY 


Revision #1 
8/22/69 


TAX FUND GD BOND FUND □ 

CONSTRUCTION PROGRAM 

" - —■t .i 


3 


1969-70 BUDGET 

--- ~ 


Prof. 

Services 


Contract 

Services 


Land 


Intra 

District 


Total 

























50 


SOUTH ZONE 


Planning Program 


Alamias Creek 

This project consists of preparation of a Hearing Report on Alamias 
Creek, including a diversion of the Creek into Llagas Creek in the vicinity 
of Leavesley Road„ 

Jones Creek 

This project consists of the preparation of a Hearing Report for the 
improvement of Jones Creek, which is the lower reach of Alamias Creek, 
from the vicinity of Dunlop Road to its outfall with either the Llagas Creek 
or the Pajaro River „ 

Uvas-Camadero Creek 


This project is for the preparation of a Hearing Report on the Uvas- 
Carnadero Creek from the Uvas Dam and Reservoir to the Pajaro River. 

The project will require about two and one-half years to complete. It is 
necessary that this watershed be studied so that right-of-way lines can 
be established in order to be prepared for development within the watershed. 

Gavilan Creek 

This project will complete a Hearing Report now being prepared by a 
consultant. Funds budgeted are for time required for review by the 
District's staff and for printing of the final report. 

Upper and Lower Llagas Creeks 

This project will complete a Hearing Report now being prepared by the 
District's staff for the Upper and Lower Llagas Creek Watershed Projects. 
The Hearing Report will incorporate the existing studies that were prepared 
under the authority of the Watershed Protection and Flood Prevention Act, 
with assistance by the Resources Agency of California, Department of 
Conservation, Division of Soil Conservation, and the United States 
Department of Agriculture, Soil Conservation Service. The purpose of the 
Hearing Report is to meet the technical legal requirements of the District 
Act. 




51 


Construction Program 
Lower Llagas Creek Project 

This project consists of designing the Lower Llagas Creek Project 
from the Pacheco Pass Highway to the Pajaro River. It also includes funds 
for land acquisition for this and other reaches of the project. To support 
this project a loan will be required from the Revolving Fund of the District, 
pending reimbursement by the State Department of Water Resources for land 
acquisition and reimbursement by the Federal Government for design work. 

Upper Llagas Creek 

Work on this project consists of preliminary steps towards right-of- 
way acquisition around Chesbro Reservoir in anticipation of raising the 
dam. 

Public Law 566 


This project consists of work in support of the Upper and Lower Llagas 
Creek projects which is not reimbursable by either the State or Federal 
Governments under Public Law 566. It will cover such expenditures as our 
on-going coordination with the State Division of Highways, and other similar 
types of expenditure. 

It should be noted that the construction program will require a loan from 
the revolving fund in the amount of $677,000, which will ultimately be 
reimbursed by the State and Federal Governments. 



ray ij 
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NEW FORM 

SOUTH ZONE COST CENTER 
1969-70 Budget 


Rev: 10/14/69 


Description 


Actual 

1967-68 


Approved 

1968-69 


Requested 

1969-70 


Fina 1 
1969-70 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year 
Less Encumbrances 

$ 

291,476 

349,065 

1,200 

331,471 

1,200 

Available Cash-Begin. of Year 


291,476 

347,865 

330,271 

Anticipated Revenue 

Secured Taxes (at $.13) 


88,292 

103,990 

106,597 

Unsecured Taxes 


5,643 

5,000 

7,097 

Interest 


12,295 

10,000 

10,000 

Other 



724,585 

724,585 

Total Anticipated Revenue 



843,575 

848,279 

Total Cash and Revenue 

$ . 

393,706 

1,191,440 

1,178,550 


. EXPENDITURE SUMMARY 


Services & Supplies 

$ 

* 



Administration Program 


28,456 

62,335 

62,335 

Planning Program 


23,663 

37,203 

37,203 

Maintenance Program 


28,027 

35,646 

35,646 

Operations Program 



5,897 

5,897 

Total Services & Supplies 

Fixed Assets - Const. Program 


80,146 

141,081 

141,081 

Structures & Improvements 
Equipment 


296,560 

975,359 

975,359 

Total Fixed Assets 

Debt Service 


296,560 

975,359 

975,359 

Total Expenditures 


376,706 

1,116,440 

1,116,440 

Other Charges - Operating Res. 
Approp. for Contingencies 
General Reserve 


17,000 

5,000 

25,000 
50,000 

25,000 

37,110 

Total Expenditures & Reserve 

$ 

398,706 

1,191,440 

1,178,550 














































NEW FORM 


Revision # 2 
10/14/69 


jcOST CENTER j No . 

BUDGET FORM 3 (NAME: SOUTH ! 5 

PROGRAM SUMMARY 

1969-70 BUDGET 

Programs 

Labor 

Prof. 

Services 

Contract 

Services 

Material & 
Supplies 

Intra 

District 

Total ■ 

Administration (incl. Debt Service) 

| Planning 

t 

j 

Construction 

Maintenance 

Operations 

i 

TL.JN.U- JJH II 1 

$ 57,328 

19,677 

225,208 

10,860 

5,735 

14,000 

57,500 

3,509 

2,550 

600 

23,500 

*685,900 

1, 000 

1,498 

976 

6,151 

286 

162 

$ 62,335 

37,203 

975,359 

35,646 

5,897 

Total Expenditures 

$ 318,808 

71,500 

30,159 

686,900 

9, 073 

$1,116,440 

Appropriation for Contingencies 

Reserve 

$ 





$ 25,000 

37,11C 

1 i 

Cost Center Total 






$ 1, 178, 55C 
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« 


ggW-FORM ADMINISTRATION PROGRAM SUMMARY Revised: 10/14/69. 



... . — . .... 

COST CENTER 

1 No. 



III 



JDGET FORM 4-1 

NAME: SOUTH 

I 5 

ADMINISTRATION PROGRAM | 1 

1969-70 

BUDGET 




."" 1 

Prof. 

Contract 

Material & 

Intra 


Project Name 

Pr. # 

Labor 

Services 

Services 

Supplies 

District 

Total 

! 

Administrative Projects 

50006 

$ 15,916 




431 

$ 16,347 

Insurance 


50005 



509 



509 

Ordinance Administration 

56001 

32,910 


3, 000 


839 

36,749 

Unplanned Studies 

50009 

8,502 




228 

8,730 

Total Adm. Program 


57,328 


3,509 


1,498 

62,335 

>ebt Service 




* 





! 

1 

' 


" 1 1 


Dtal (incl. Debt Service) 


$ 57,328 


3,509 


1,498 


$ 62,335 


























PLANNING PROGRAM SUMMARY 


BUDGET FORM 4-2 

-■------- 1 

COST CENTER 

NAME: SOUTH ! 

No . 

5 

PLANNING PROGRAM 

2 

1969-70 

BUDGET 






Prof. 

Contract 

Material & 

Intra 


| Project Name 

Pr. # 

Labor 

Services 

Servic es 

Supplies 

District 

Total 

1 Alamias Creek 


50029 

$ 3,813 

3,500 

500 



103 

$ 7,916 

Jones Creek 


50011 

3,836 

3,500 

500 



104 

7,940 

Uvas-Carnadero Creeks 

50018 

8,622 

7, 000 

1,000 



683 

17,305 

Gavilan Creek 


50026 

2,669 


250 



66 

2,985 

Public Law 566 


50030 

737 


300 



20 

1,057 

Total 

$ 19,677 

14,000 

2,550 


976 

$ 37,203 



























4 


I 


CONSTRUCTION PROGRAM SUMMARY 


BUDGET FORM 4-3 

COST CENTER 

NAME SOUTH 

No . 

5 

TAX FUND 1~X~1 BOND FUND | ) 

CONSTRUCTION PROGRAM 

3 

1969-70 

BUDGET 

Project Name 

Pr. # 

Labor 

Prof. 

Services 

Contract 

Services 

Land 

Intra 

District 

Total 

Lower Llagas Creek 

50028 

$218,030 

47,500 

250 

683,400 

5, 979 

$ 955,159 

Upper Llagas Creek 

50027 

4,245 

8,000 

100 

2,000 

99 

14,444 

Public Law 566 


50030 

2,933 

2,000 

250 

500 

73 

5, 756 

i - , 

1 

i 


A* x*s ': ’ 

5^'- v, ' ; 



Pfu 






Total 

$225,208 

57,500 

600 

685,900 

6,151 

$ 975,359 











MAINTENANCE 


COST CENTER 
BUDGET FORM 4-4 NAME: SOUTH 




MAINTENANCE PROGRAM 


Prof. 


Contract 

Services 

Material & 
Supplies 

Intra 

District 

1, 000 


210 

2,500 

500 

12 

5,000 

300 

12 

2,000 


13 

8, 000 

200 

13 

2,000 


13 

3,000 


13 


1969-70 BUDGET 


Total 


3,485 

5,798 

2.522 
8,722 
2,522 

3.522 


23,500 


1,000 


286 


$ 35,646 




























OPERATIONS PROGRAM SUMMARY 



COST CENTER 

No. 


BUDGET FORM 4-5 

NAME: SOUTH 

5 

OPERATIONS PROGRAM 


Project Name I Pr. # 


Flood Control Facilities - 

General 56108 


Labor 


$ 5,735 


Prof. Contract Materials Intra 

Services Services Supplies District 


1969-70 BUDGET 


Total 



$ 5,735 



5,897 
























WATER UTILITY ENTERPRISE SUMMARY 


Budgeting for the Water Utility is accomplished on an enterprise fund 
basis. For accounting purposes the Water Utility has, in addition to the 
Bond Construction Fund, a General Fund for operating purposes. However, 
due to the requirements of our pricing policy and the uniform accounting 
practices adopted by the State, it is necessary to divide expenditures from 
the Water Utility Funds into various categories which constitute the cost 
centers of the Water Utility. As in the case of the flood control zones, 
each cost center in the Water Utility has the five major programs and the 
related projects in each program 



NEW FORM 


WATER UTILITY ENTERPRISE FUND 
1969-70 Budget 


Rev: 10/14/69 


Description 


Actual 

1967-68 


Approved 

1968-69 


Requested 

1969-70 


Final 

1969-70 


REVENUE SUMMARY 



$2,930,416 

5,566,635 
1,821,466 

5, 566,635 
1,821,466 


2,930,416 

3,745,169 

3,745,169 

• 

1,034,745 

33,268 

3,674 

285,600 

5,196,022 

1,163,839 

555,903 

42,998 

3,925 

216,824 

*5,907,127 

1,172,856 

45,948 
3,762 
216,824 
5,907,127 


$6,553,309 

7,890,616 

7,346,517 


$9,483,725 

11,635,785 

3SSSSSI 


Estimated Cash-Begin. of Year 

Less Encumbrances 

Available Cash-Begin. of Year 

Anticipated Revenue 
Secured Taxes 
Water Fund (L & I) (§> $.05 
Zone W-l (L & I) @ $.00 

Zone W-3 (L) @ $.37 

SCVWCD Debt Serv. (L)<§> $.034 
Interest 
Other 

Total Anticipated Revenue 


Total Cash and Revenue 


L & I - Land and Improvements 


L - Land Only 


EXPENDITURE SUMMARY 


Services & Supplies 

Administration Program 
Planning Program 

Maintenance Program 

Operations Program 


• 

657,899 
394,708 
630,313 
3,476,654 

657,899 

394,708 

630,313 

3,476,654 

Total Services & Supplies 


$5,230,729 

5,159,574 

5,159,574 

Fixed Assets - Const. Program 
Structures & Improvements 
Equipment 


150,423 

17,210 

1,992,511 

1,205 

1,992,511 

1,205 

Total Fixed Assets 

Debt Service 


167,633 

1,956,423 

1BEE9EB 

1,993,716 

2,237,577 

Total Expenditures 

Other Charges - Operating Res. 
Approp. for Contingencies 
General Reserve 


7,364,785 

2,118,940 

9,390,867 

930,000 

1,314,918 

9,390,867 

930,000 

770,819 

Total Expenditures & Reserve 



11,635,785 

11,091,686 


*Total of lines 8, 10, and 12 from Memorandum of Income and Costs, Page 61-1 
**To be funded: 

From Operating Fund No. 778 $ 133,547 

From Bond Construction Fund No. 778 - 1,860,169 

Total $1,993,716 






































DUU^CU i V4.IU 


U _L 


NEW FORM 


WATER UTILITY ENTERPRISE FUND 
1969-70 Budget 

MEMORANDUM OF INCOME AND COSTS 


Rev: 10/14/69 


Description 


Actual Approved Requested Final 

1967-68 1968-69 1969-70 1969-70 


INCOME 


Estimated Cash-Begin. of Year 
Less Encumbrances 

Available Cash-Begin. of Year 
Anticipated Revenue 
OPERATING INCOME 

Ground Water Charges 
Surface Water Charges 
Treated Water Charges 
Other 

Total Operating Income 


NON-OPERATING INCOME 

Interest on Investments 
Refunds on Advances 
Ad Valorem Taxes 
Other 

Total Non-Operating Inc. |$ 
Total Cash and Revenue 



2,930,416 

5,566,635 

1,821,466 

5,566,635 

1,821,466 

2,930,416 

3,745,169 

3,745,169 

3,894,400 

78,745 

585,714 

3,973,700 

83,122 

1,231,521 

-0- 

3,973,700 
83,122 
1, 231, 521 

4,558,859 

5,288,343 

5,288,343 

285,600 
613,757 
1,071,687 
23,406 

216,824 

606,580 

1,766,665 

12,204 

216,824 
606,580 
- 1,222,566 
12,204 

1,994,450 

2,602,273 

2,058,174 

9,483,725 

11,635,785 

11,091,686 


COSTS 


EXPENDITURES 
Raw Water 
Treated Water 
Accounts Payable 
In-County Credit 
Bond Interest-Debt Service 

Total Expense 

FIXED ASSETS 
Construction 
Equipment 

Total Fixed Assets 
BOND REDEMPTION 

Bond Principal-Debt Service 

Total Expenditures 

OPERATING RESERVE 

Total Expenditures & Reserve 



3,887,399 
546,214 
607,000 
190,116 
1,245,423 

4,255,774 

716,260 

-0- 

187,540 

1,471,577 

6,476,152 

6,631,151 

150,423 

17,210 

1,992,511 

1,205 

167,633 

1,993,716 

721,000 

766,000 

7,364,785 

9,390,867 

2,118,940 

2,244,918 

9,483,725 

11,635,785 


4,255,774 

716,260 

187,540 

1,471,577 


6,631,151 


1,205 





















































NEW FORM 


Revised: 10/14/69 


BUDGET FORM 9 WATER UTILITY ENTERPRISE 

■ 

PROGRAM SUMMARY 

1969-70 

BUDGET 

1 



Prof. 

Contract 

Material & 

Intra j 


Programs ' 

Labor 1 

Services 

Services | 

Supplies j 

District j 

Total • 

Administration (Incl. Debt Service) 

$ 296, 

886 

18,800 

2,558,135^ 

13,163 

8,*492 

$2,895,476 

Planning 

239, 

467 

129,800 

13,500 

1, 100 

10,841 

394,708 

Construction 







• 

Tax Fund 

26, 

925 

400 

26,550 

78,805 

867 

133,547 

Bond Fund 

254, 

644 

61,250 

757,550 

780,300 

6,425 

1,860,169 

Maintenance 

374, 

412 

1,300 

67,980 

119,560 

67,061 

630,313 

Operations 

512, 

251 

5,800 

2,821,887 

107,820 

28,896 ' 

3,476,654 

Total Expenditures 

$1/704, 

585 

217,350 

6,245,602 

1,100,748 

122,582 

9,390,867 

Appropriation for Contingencies 

- 






930,000 

Reserve 






- 

770,819 

Water Utility Total 





- 


$11,091,686 




















SOURCE OF SUPPLY COST CENTER 


Planning Program 

Planned Study - Reservoir Topography 

The purpose of this study is to establish limits of work, ground control, 
and to select consultants and review completed aerial photography for the 
following reservoirs: Anderson, Uvas, Guadalupe, Lexington, and Stevens 
Creek. The consultants will be used for mapping services for the purpose of 
developing area capacity curves on these reservoirs. 

Planned Studies - Reservoir Landslide Reconnaissance 

This study is of a reconnaissance nature, and will consist of a 
geologic study of existing and potential landslides adjacent to the District- 
owned reservoirs. The result of the reconnaissance activity will be to make 
recommendations for monitoring movements, select certain areas for further 
detailed study, and for remedial work, if required. 

Planned Studies - Calero Almaden Operation Study 

This study will consist of detailed operation studies of the Almaden 
Calero Reservoir Complex to firm up water supply yields from the Almaden 
watershed, to establish new operation criteria for the Almaden Reservoir and 
Almaden-Calero Canal, to establish downstream percolation capacities, and 
study alternative proposals for delivering and storing water in Calero 
Reservoir. Alternative proposals will include the enlargement or replacement 
of the Almaden-Calero Canal, and the construction of a diversion tunnel in 
connection with pumped storage considerations. The over-all purpose of 
the study is to establish firm operating procedures to me et water supply 
criteria set forth in the Calero Reservoir feasibility report produced in con¬ 
junction with our application for Davis-Grunsky funds. 

Lexington Reservoir—Yield Curve 

The purpose of this study is to establish a yield curve for Lexington 
Reservoir and to define the criteria for the possible enlargement of this 
facility in connection with the relocation of Route 17. 

Anderson Reservoir 

The purpose of this study is to perform a surface geological investi¬ 
gation of a large landslide on the South arm of Anderson Reservoir. The 
study will make recommendations for further subsurface investigation and 
remedial work. 
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Calero Dam and Reservoir 


1. This project consists of time to assist the State in the review of the 
District's Davis-Grunsky application. The activities will include review of 
and comments on the State's findings relative to the District's application, 
comments for presentation to the California Water Commission regarding the 
application and reviews and comments on the proposed contract. 

2. This project is a continuation of our seepage investigation of the 
right abutment on the main Dam. Work will consist of drilling a test hole, 
installing a piezometer in the Dam embankment, and a monitoring program. 

The study also includes a review of soils data, drawing of cross sections and 
seepage profiles, and a review of seepage conditions in the main Dam. It also 
includes liaison with the State Division of Safety of Dams who requested we 
expand our present studies. 

Construction Program 


Almaden Dam 


This project consists of raising and housing the downstream valve 
operator shaft. 

Stevens Creek Dam 


This project consists of raising and housing the downstream valve 
operator shaft. 

Calero Dam and Reservoir 

This project consists of land acquisition activities for the land required 
for recreation and water supply purposes under our Davis-Grunsky application. 

Maintenance Program 

In addition to the routine maintenance performed on all of the dams and 
reservoirs in the Source of Supply Cost Center, the following special work is 
to be performed this year. 

Guadalupe Dam 

The crest of the Guadalupe must be raised to establish the necessary 
freeboard lost by settlement of the structure. 

Vasona Dam and Reservoir 


Special work consists of the installation of new bearings on three flood 
gates. 



Operations Program 


Planned Studies - Reservoir Operation 

This project consists of an analysis for the purpose of improving the 
reservoir operations, including the development of an Operations Manual, 
and safety and recreational use of the facilities. 



NEW FORM 


COST CENTER PROGRAM SUMMARY 


Revised: 10/14/69 


> 


BUDGET FORM 3 

COST CENTER 

NAME: SOURCE OF SUPPLY 

No. 

19 

PROGRAM SUMMARY 

1969-70 BUDGET 





Prof. 

Contract 

'Material & 

Intra 


Programs 

Labor 

Services 

Services 

Supplies 

District 

Total 

Administration (Incl. Debt Service) 

$ 25,754 

2,750 

550,989^ 


.648 

? 580,141 

Planning 


56,661 

36,900 



1,382 

94,943 

Construction 


1,966 


5,000 

780,000 

46 

787,012 

Maintenance 


65,857 

300 

24,000 

23,500 

12,083 

125,740 

Operations 


52,747 

200 

2,698,435 

3,570 

1, 585 

2,755,537 

Total Expenditures 

$ 202,985 

40,150 

3,278,424 

807,070 

.15,744 

UXBKSBm 



























NEW FORM 


ADMINISTRATION PROGRAM SUMMARY 


Revised: 10/14/69 


JDGET FORM 4-1 


COST CENTER 

NAME: SOURCE OF SUPPLY 


No. 

19 


ADMINISTRATION PROGRAM 


1969-70 BUDGET 


Project Name 


dministrative Projects 
ederal Water Project 
etch Hetchy Water Project 
n-County Credit 
nsurance 

rdinance Administration 
eplacement Fund 
tate Water Project 
nplanned Studies 

Total Adm. Program 
ebt Service 


>tal (incl Debt Service) 


Pr. # 


90006 
90014 
90019 

90007 
90005 
96001 
90003 
90013 
90009 


Labor 


k 


6,231 
1, 532 

506 


3,356 

13,210 

919 


25,754 


25,754 


Prof. 

Services 


Contract 

Services 


2,750 


2,750 


2,750 


6,000 

187,540 

8 , 000 

12,088 


213,628 


337,361 


Material & 
Supplies 


Intra 

District 


550,989 ( 


168 

25 

13 


72 

302 

68 


648 


648 


Total 


6,399 
7,557 
519 
187,540 
8 , 000 
3,428 
12,088 
16,262 
987 


242,780 


337,361 


580,141 






























BUDGET FORM 4-2 


COST CENTER 

NAME: SOURCE OF SUPPLY 


No 

19 


Project Name 

Pr. # 

Labor 

Planned Studies 

90004 


Reservoir Topography 

90004 

$ 30,023 

Reservoir Landslide 



Reconnaissance 

90004 

1, 291 

Calero-Almaden Operation 



Study 

90004 

7,750 

Lexington Reservoir Yield 



Curve 

90004 

2,584 

Anderson Reservoir 



Landslide Investigation 

90086 

4,031 

Calero Dam and Reservoir 

90087 

10,982 

Total 

$ 56,661 


PROGRAM SUMMARY 



PLANNING PROGRAM 


1969-70 BUDGET 


Prof. Contract Materials Intra 

Services Services Supplies District Total 


28,700 


3,000 


5,000 


36,900 



722 I $ 59,445 


1,323 

10,943 

2,848 

4,128 

16,256 


1,382 I $ 94,943 


pq" -aBea 



























CONSTRUCTION PROGRAM SUMMARY 



COST CENTER 

No . 

TAX FUND [ * ) BOND FUND [7*1 



BUDGET FORM 4-3 

1 NAME: SOURCE OF SUPPLY 

19 

CONSTRUCTION PROGRAM 

3 

1969-70 BUDGET 


Project Name 


*Almaden Dam 
*Stevens Creek Dam 


Prof. Contract 

Pr. # Labor Services Services Land 


90085 $ 820 


90091 


**Calero Dam and Reservoir 90087 



2, 500 
2,500 


780,000 


Intra 

District 


Total 


19 $ 3,339 

19 3,339 

8 780,334 




























MAINTENANCE PROGRAM SUMMARY 



COST CENTER 



No. 







BUDGET FORM 4-4 

NAME: SOURCE 

OF SUPPLY 

19 

MAINTENANCE PROGRAM 

4 

1969-70 

BUDGET 






Prof. 

Contract 

Material & 

Intra 


Project Name 

Pr. # 

Labor 

Services 

Services 

Supplies 

District 

Total 

Almaden Dam and Reservoir 

96085 

$ 4,998 


200 


1, 785 

$ 8,083 

Anderson Dam and Reservoir 

96086 

8,996 


300 


2,745 

13,291 

Calero Dam and Reservoir 

96087 

5, 999 


200 


1,343 

8,692 

Chesbro Dam and Reservoir 

96094 

3> 500 


100 

100 

333 

4, 033 

Coyote Dam and Reservoir 

96088 

5,999 


200 

1, 100 

1, 193 

8,492 

Dams and Reservoirs General 

96008 

4,957 


250 

12,750 

304 

18,261 

Guadalupe Dam and 

Reservoir 

96089 

6,916 

300 

20,200 

2,100 

856 

30, 372 

Lexington Dam and 

Reservoir 

96090 

6,997 


200 

1, 150 

1,326 

9,673 

Stevens Creek Dam 

and 










Reservoir 


96091 

5,999 


200 

1, 100 

1,423 

8, 722 

Weather Modification 

96020 

1,999 


• 2,000 

750 

99 

4,848 

Uvas Dam and Reservoir 

96093 

3,500 


100 

100 

333 

4,033 

Vasona Dam and Reservoir 

96092 

5,997 

• 

50 

850 

343 

7,240 

Total 

$ 65,857 

300 

24,000 

23,500 

12,083 

$ 125,740 



























OPERATIONS PROGRAM SUMMARY 


BUDGET FORM 4-5 

COST CENTER 

NAME: SOURCE OF SUPPLY 

No. 

19 

OPERATIONS PROGRAM 

5 

1969-70 

BUDGET 






Prof. 

Contract 

Material & 

Intra 


Project Name 

Pr. # 

Labor 

Services 

Services 

Supplies 

District 

Total 

Calero Dam and Reservoir 

96187 

$ 



350 




350 

Coyote Dam 


96188 


- 


276 




276 

Dams and Reservoirs - 










General 


96108 

23,401 





683 

24,084 

Planned Studies: 











Reservoir Operations 

90004 

7, 981 





242 

8,223 

State Water Project 

90013 




2,692, 509 




2,692,509 

Weather Modification Project 

96120 

21,365 

200 

5,300 

3,570 

660 

31,095 

Total 

$ 52,747 

200 

2,698,435 

3,570 

1, 585 



'j 

H 


rage 
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RAW WATER TRANSMISSION AND DISTRIBUTION COST CENTER 


Planning Program 
Planned Studies - Resistivity Data Evaluation 


This project will consist of plotting and interpreting the results of past 
resistivity surveys performed on various District projects, and establishing 
a resistivity evaluation program for the field crews. 

Planned Studies - Canal Landslide Reconnaissance 


This project consists of a geologic reconnaissance study of existing 
and potential landslides along District-owned canals, to make recommen¬ 
dations for remedial work, and to select certain reaches for further study 
and monitoring of earth movements along the canals. 

Planned Studies - Temporary Spreading Dam Evaluation 

This project, using available geological and hydrologic data, will 
delineate the areas of favorable percolation along stream channels, where 
rights-of-way should be obtained, and where spreading dams should be 
constructed. 


Construction Program 

Raw Water Distribution Facilities - General 


This project consists of installation of various turnouts on the raw 
water distribution system. 

Vasona Pump Station 


Contracts for the construction of the Vasona Pumping Station have been 
awarded for three of the four schedules. This budget item covers all of the 
schedules as projects. 

Schedule I - This project consists of contract administration for 
furnishing the valves for the Vasona Pumping Station. 

Schedule II - This project consists of contract administration for 
furnishing pumps, motors, and turbines. 

Schedule III - This project consists of contract administration of the 
construction of the pumping station buildings and piping and the installation 
of the equipment being furnished under the first two schedules. 



73 


Schedule IV - Under this project a contract will be awarded for the 
installation of an automated control system within the Vasona Pumping 
Plant and the budget is for analyses of proposals, the construction con¬ 
tract and contract administration after award. 

The Vasona Pump Station which is now under construction is being 
financed jointly by the District and the Federal Department of Housing 
and Urban Development, which is supplying a 50 percent grant for the 
construction costs. 

Stevens Creek Pipeline - Unit III 

This project consists of contract administration and funds for con¬ 
struction of a turnout from the pipeline at San Tomas Aquino Creek. 

Guadalupe Percolation Ponds 

This project consists of contract administration of the gravel re¬ 
moval contract in the Guadalupe Percolation Pond area. 

Ford Road Percolation Pond 

This project consists of contract administration related to the gravel 
removal contract for the Ford Road Percolation Pond area. 

Almaden Valley Pipeline - Unit II 

This project provides for the land acquisition and design review costs 
of the Almaden Expressway project of the County of Santa Clara. The 
County will acquire additional right-of-way in its construction of the Alma¬ 
den Expressway in which the Almaden Pipeline can be installed. Liaison 
with the County Department of Public Works and review of the Expressway 
plans is necessary to prevent interference of other underground utilities 
with the future Almaden Valley Pipeline. 

Supervisory Control System 

This project provides for the allocated costs of construction to be 
charged to the Raw Water Transmission and Distribution Cost Center 
(32%) for this project as explained in the Introduction. 

McClellan Road Percolation Ponds 


This project consists of the construction of a percolation pond adja¬ 
cent to the Stevens Creek Pipeline between McClellan Road and Stevens 
Creek Boulevard. The land acquisition costs will be charged to the Water 
Utility as well as the construction of the turnout facilities. However, all 
excavation costs will be charged to flood control projects which will use 
the earth necessary for fill purposes. 



NEW FORM 


COST CENTER PROGRAM SUMMARY 


Revised: 10/14/69 


* 


BUDGET FORM 3 

COST CENTER 

NAME: PAW WATER TRANS. &DST. 

No. 

29 

PROGRAM SUMMARY 

1969-70 BUDGET 





Prof. 

Contract 

Material & 

Intra 


Prog 

rams 

Labor 


Services 

Supplies 

District 

Total 

Administration 

(Incl. Debt Service’ 

$ 40, 

991 


853,594 

500 

1,064 

$ 896,149 

Planning 


7, 

067 

5,000 



177 

12,244 

Construction 


171, 

572 

48,880 

362,630 

78,805 (1) 

4,458 

666,345 

Maintenance 


213, 

167 

1, 000 

31,900 

53,560 

51,594 

351,221 

Operations 


164, 

775 

2,100 

48,396 

23,914 

15,856 

255,041 

Total Expenditures 

$ 597, 

572 

56,980 

1,296,520 

156,779 . 

73,149 

$2,181,000 


(1) Materials & Supplies 
Equipment 
Land Acquisition 


$ 2,500 
1,205 
75,100 
$78,805 


oj 

iQ 

(D 




























NEW FORM 


ADMINISTRATION PROGRAM SUMMARY 


Revised: 10/14/69 


DGET FORM 4-1 

COST CENTER 

NAME: RAW WATER TRANS. &DST 

No. 

29 

1 

ADMINISTRATION PROGRAM 

■ 

1969-70 

BUDGET 

Project Name 

Pr. # 

1 

Labor 

Prof. 

Services 

MMMM 

Material & 
Supplies 

Intra 

District 

Total 

Iministrative Project 

90006 

$ 28,823 

i 



500 

.870 

$ 30,193 

lsurance 


90005 




1,500 




1,500 

rdinance Administration 

96101 

10,603 



’ 


110 

10,713 

‘placement Fund 


90003 




19,296 




19,296 

iplanned Studies 


90009 

1,565 



_ 


84 

1,649 

Total Adm. Program 


40,991 

| 

20,796 

500 

1,064 

63,351 

. i . .... 

sbt Service 

• 


! 


832,798 

/ 


832,798 

ital (Incl. Debt 

Service) 


$ 40,991 | 

853,594 

500 

1,064 

$ 896,149 ! 




































PLANNING 


COST CENTER No. 

BUDGET FORM 4-2 NAME;RAW WATER TRANS.&DST. 29 

Project Name _ Pr. # Labor 

Planned Studies: 90004 $ 

Resistivity Data 

Evaluation 3,954 

Canal Landslide 

Reconnaissance 1,291 

Temporary Spreading. 

Dam Evaluation 1,822 


Total 


$ 7,067 


SUMMARY 


PLANNING PROGRAM 

2 

1969-70 BUDGET 

Prof. 

Services 

Contract 

Services 

Materials 

Supplies 

Intra 

District 

Total 






$ 

• 




97 

4,051 





32 

1,323 

5,000 




48 

6,870 

' 

- 



% 



5,000 


177 


12,244 

























CONSTRUCTION PROGRAM SUMMARY 



BUDGET FORM 4-3 

COST CENTER 

NAME: RAW WATER TRA] 

SfS & DST 

m 

| 

TAX' FUND 1*1 BOND FUNDI** t 
CONSTRUCTION PROGRAM 

3 

1969-70 BUDGET 






Prof. 

Contract 



Intra 


Project Name 

Pr. # 

Labor 

Services 

Services 

Land 


District 

Total 

*Raw Water Distribution - 






(1) 



General 


90008 

$ 1,700 



2, 500 

255 

$ 4,455 

♦♦Vasona Pump Station 

90026 

116,261 

44,000 

296,500 

(2) 

2,867 

459,628 








* 1,205 


1,205 

*Stevens Creek Pipeline III 

90039 / 

, 3,562 


11,500 



84 

15,146 

*Guadalupe Percolation 










Pond Area 


90052 

8, 220 





193 

8,413 

♦Ford Road Area 

Percolation 










Pond 


90066 

8,220 



(3) 

193 

8,413 

*Almaden Pipeline Unit II 

90030. 

1,887 



10,000 

64 

11,951 

♦♦Supervisory Control System 

90037 

31,396 

4,480 

• 46,080 

(3) 

794 

82,750 

♦McClellan Percolation Pond 

/ 


326 

400 

8,550 

65,100 

8 

74,384 

Total 

$ 171,572 

48,880 

362,630 

78,805 

4,458 

$ 666,345 


(1) Materials & Supplies 

(2) Equipment 

(3) Land Acquisition 
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MAINTENANCE PROGRAM SUMMARY 


Page 1 of 2 


BUDGET FORM 4-4 

COST CENTER 

NAME: RAW WATER TRAIN 

r&& DST. 

No. 

29 

MAINTENANCE PROGRAM 

4 

1969-70 

BUDGET 






Prof. 

Contract 

Material & 

Intra 


Project Name 

Pr. # 

Labor 

Services 

Services 

Supplies 

District 

Total 

Alamitos Perc. System 

96040 

$ 2, 

499 


100 

300 

116 

$ 3,015 

Almaden Calero Canal 

96072 

10, 

092 


400 

2,500 

4,841 

17,833 

Almaden Valley Pipeline 

96030 


500 


5,000 

500 

51 

6,051 

Budd Avenue Perc. 

Pond 

96065 

4, 

998 


1,070 

1,000 

2,136 

9,204 

Camden Perc. System 

96043 

4, 

998 


100 

4,000 

4,336 

13,434 

Central Pipeline 


96025 

1, 

499 


5,050 

700 

83 

7,332 

Coyote Alamitos Canal 

96047 

9, 

996 


500 

3,000 

6,522 

20,018 

Coyote Canal 


'96045 

20, 

993 

' 

500 

4,000 

5,457 

30,950 

Coyote Canal Extension 

96046 

20, 

993 


500 

6,000 

3,202 

30,695 

Coyote Perc. System 

96048 

2, 

999 


500 

1,000 

737 

5,236 

Evergreen Distributary Sys. 

96049 

25, 

992 


500 

6, 000 

4, 538 

37,030 

Ford Road Perc. Area 

96066 

3, 

998 


2,000 

400 

1,409 

7,807 

Guadalupe Water System 

96051 

1, 

499 



200 

83 

1,782 

Guadalupe Perc. Area 

96052 

4, 

998 


200 

400 

731 

6,329 

Kirk Distributary System' 

96053 

6 , 

997 



1,800 

296 

9,093 

Kooser Perc. System 

96067 

1 , 

000 


. • 200 

100 

472 

1,772 

Total Brought Forward 


! 






cc 


it dye: 





















MAINTENANCE PROGRAM SUMMARY 


Page 2 of 2 


BUDGET FORM 4-4 

COST CENTER 

NAME: RAW WATER DIST. SYS. 

No. 

29 

MAINTENANCE PROGRAM 

4 

1969-70 

BUDGET 






Prof. 

Contract 

Material & 

Intra 


Project Name 

Pr. # 

Labor 

Services 

Services 

Supplies 

District 

Total 

Los Capitancillos 

Perc. Sys. 

96068 

$ 4, 

998 


200 

1, 000 

601 

$ 6,799 

Los Gatos Perc. System 

96073 

1, 

999 



200 

539 

2,738 

Main Avenue Perc. 

System 

96056 

1, 

999 


400 

200 

404 

3,003 

McGlincey Perc. System 

96057 

7 , 

998 


1,000 

800 

2,408 

12,206 

Olca Lane Perc. System 

96054 

3, 

998 


200 

400 

299 

4,897 

Page Distributary System - 










Lower 


96058 

1, 

000 





32 

1,032 

Page Distributary System - 










Upper 


96059 

3, 

998 


100 

800 

199 

5,097 

Page Perc. System 


96060 

9, 

996 


1,500 

600 

4,602 

16,698 

Penitencia Perc. 

System 

96061 

7, 

998 


400 

1,000 

1,728 

11,126 

Raw Water Distribution - 










General 

! 

96208 

25, 

882 


8,000 

13,600 

2,433 

49,915 

Rinconada Force Main 

96027 

1, 

000 



100 

67 

1,167 

Standish Dam 


96062 

1, 

999 



300 

134 

2,433 

Stevens Creek Pipeline 

96039 

3, 

998 

• 1,000 


900 

199 

6,097 

Sunnyoaks Perc. Pond 

96069 

5, 

999 


600 

500 

1, 868 

8, 967 

Supervisory Control System 

96037 

1 , 

725 


,2,880 

160 

52 

4,817 

Vasona Distributary System 

96071 

2, 

999 



1,000 

271 

4, 270 

Vasona Pump Station 

96026 

1, 

530 



100 

748 

2,378 

Total 

$ 213, 

167 

1,000 

31,900 

53,560 

51,594 

$ 351,221 
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COST CENTER |No. 


BUDGET FORM 4-5 I NAME : RAW WATER TRANS .&DSTJ 29 


Project Name 

Pr. # 

Labor 

Svergreen Distributary System 

96149 

$ 

Suadalupe Water System 

96151 


Kirk Distribution System 

96153 


Page Distribution System-upper 
Percolation Pond Capacity 

96159 


Evaluation 

Raw Water Distribution - 

96083 

4,789 

General 

96308 

150,062 

Stevens Creek Pipeline 

Stream Bed Perc. Capacity 

96139 


Evaluation 

96084 

3,724 

Supervisory Control System 

96137 

6,200 

1 . 


Total 


:$ 164,775 


PROGRAM SUMMARY 


OPERATIONS PROGRAM 


Prof. 


2,100 


2,100 


Contract 

Material & 

Intra 

Services 

Supplies 

District 

25,100 



160 



1,250 

150 


145 

10,800 

23,050 

15,444 

3,000 


112 

7,936 

864 

155 

48,396 

23,914 

15,856 


1969-70 BUDGET 


Total 


$ 25,100 

160 
1, 250 
150 

4,934 

201,456 

3,000 

3,836 

15,155 





























WATER TREATMENT COST CENTER 


Planning Program 

There is no planning program in the Water Treatment Cost Center. 

Construction Program 


Supervisory Control System 

This project provides for the allocated costs of construction to be 
charged to the Water Treatment Cost Center (39%) for this project as 
explained in the Introduction. 



NEW FORM 


COST CENTER PROGRAM SUMMARY 


Revised: 10/14/69 


BUDGET FORM 3 

COST CENTER No. 

NAME:WATER TREATMENT j 39 

PROGRAM SUMMARY 

1969-70 BUDGET 




Prof. 

Contract 

Material & 

Intra , 


Proq 

rams 

Labor 

Services 

Services 

Supplies 

District 

Total 

Administration (incl. Debt Service) 

$ 3,826 


706,885 


140 

$ 710,851 

Planning 








Construction 


38,265 

5,460 

56,160 


968 

100,853 

Maintenance 


76,549 


3,970 

37,355 

2,317 

120,191 

Operations 


275,498 

2, 500 

47,364 

.. 

78,553 

10,915 

414,830 

Total Expenditures 

? 394,138 

7,960 

814,379 

115,908 

14,340 

1,346,725 


if 


OJ 

iQ 

.(D 


ai 

tO 
























NEW FORM ADMINISTRATION PROGRAM SUMMARY Revised: 10/14/69 


3UDGET FORM 4-1 

COST CENTER 

NAME: WATER TREATMENT 

No. 

3 9 

ADMINISTRATION PROGRAM 

■ 

1969-70 

BUDGET 

Project Name 

Pr. # 

Labor 

Prof. 

Services 

Contract 

Services 

Material & 
Supplies. 

Intra 

District 

Total 

Administrative Projects 

90006 

$ 

1,615 





40 

$ 1,655 

Insurance 


90005 





8, 000 




8, 000 

Replacement Fund 


90003 





60,000 




60,000 

Unplanned Studies 

90009 


2,211 





100 

2,311 

Total Adm. Program 


3,826 


68,000 


140 

71,966 

Debt Service . 

" “ ' 


' 


638,885 


- 

638,885 

Total (incl. Debt 

Service) 


$ 

3,826 


706,885 


140 

$ 710,851 


u 


( 

( 



























CONSTRUCTION PROGRAM SUMMARY 



COST CENTER 

No . 

TAX FUND 1 | BOND FUND I **1 



NAME: WATER TREATMENT 

39 

CONSTRUCTION PROGRAM 

3 

1969-70 BUDGET 


Project Name 


Pr. # 


Labor 


Prof. Contract 

Services Services 


Land 


Intra 

District 


♦♦Supervisory Control System 90037 $ 38,265 


Total 




























MAINTENANCE 


COST CENTER 

BUDGET FORM 4-4 NAME: WATER TREATMENT 



Project Name 


Pr. # I Labor 


Rinconada Water Treatment 196029 I $ 73,705 


Supervisory Control System 196237 


2,844 



$ 76,549 


MAINTENANCE PROGRAM 


Prof. Contract Material & 

Services Services Supplies 


460 

3,510 


37,160 
195 


3,970 


37,355 



2,317 
























OPERATIONS PROGRAM SUMMARY 


i 


BUDGET FORM 4-5 

COST CENTER 
NAME: WATER 

TREATMENT 

No. 

39 

OPERATIONS PROGRAM 

5 

1969-70 

BUDGET 

Project Name 

Pr. # 

Labor 

Prof. 

Services 

Contract 

Services 

Material & 
Supplies 

Intra 

District 

Total 

Rinconada Water Treatment 

96129 

$ 264, 

065 

2,500 

37,692 

77,500 

10,630 

$ 392,387 

Supervisory Control System 

96337 

11, 

433 


9,672 

1,053 

285 

22,443 

Total 



in 

t" 

eg 

to- 

498 

2,500 

47,364 

78,553 

10,915 

$ 414,830 
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TREATED WATER TRANSMISSION AND DISTRIBUTION COST CENTER 


Planning Program 

Planned Studies - Service to Evergreen Area 

This project consists of an engineering and economic review of alter¬ 
native routes to deliver treated water to the South San Jose and Evergreen 
Areas. The results of this analysis may modify present plans and scheduling 
of the Penitencia Water Treatment Plant. 

Mountain View Distributary 

This project consists of an engineering analysis of treated water 
delivery criteria for the City of Mountain View, and of alternative pipeline 
alignments and turnout designs to serve the City of Mountain View from 
the West Pipeline. 

Construction Program 

West Pipeline 

This project consists of contract administration of an existing contract 
to furnish spare valves for the West Pipeline. 

Rinconada Reservoir 

This project is for contract administration for the completion of the 
construction of the Rinconada Reservoir, now under way. 

Sunnyvale Distributary 

This project provides funds for the design and construction of a 
treated water turnout from the West Pipeline to deliver treated water to the 
City of Sunnyvale under the terms of the recently executed water supply 
contract. 

Supervisory Control System 

This project provides for the allocated costs of construction to be 
charged to the Treated Water Transmission and Distribution Cost Center 
(29%) for this project as explained in the Introduction. 



NEW FORM 


COST 


BUDGET FORM 3 


COST CENTER 
NAME: 


TREATED WATER 
TRANS.fr DST. 


NO. 

49 


Program s 

Administration (Incl. 

Planning 

Construction 


Debt Service) 


$ 


Labor 

11,201 

3,875 

69,766 


Maintenance 


Operations 

Total Expenditures 


$ 


18,839 

19,231 

122,912 


R PROGRAM SUMMARY 


Revised: 10/14/69 


PROGRAM SUMMARY _|_1969-70 BUDGET 


Prof. 

Services 

Contract 

Services 

Material & 
Supplies 

Intra 

District 

Total 


435,101 


248 

$ 446,550, 




142 

4,017 

7,310 

360,310 

300 

1,820 

439,506 


8,110 

5,145 

1,067 

33,161 

1,000 

27,692 

1,783 

540 

50,246 

8,310 

831,213 

7,228 

3,817 

$ 973,480 


























NEW FORM 


ADMINISTRATION PROGRAM SUMMARY 


Revised: 10/14/69 


I COST CENTER TREATED WATEF No. 
BUDGET FORM 4-1 j NAME: TRANS.& DST. : 49 


Project Name Pr. # 


Administrative Projects 90006 

Insurance 90005 

Ordinance Administration 96201 

Replacement Fund 90003 

Unplanned Studies - 90009 

Total Adm. Program 

Debt Service 


Labor 


90006 $ 1,590 

90005 

96201 6,107 

90003 

90009 3,504 

11,201 


ADMINISTRATION PROGRAM 


Prof. 


■ 



1, 500 


8,900 



1969-70 

BUDGET 

Intra 

District 

Total 

39 

$ 1,629 


1, 500 

76 

6,183 


8,900 

133 

3,637 

248 

21,849 


Total (Incl. Debt Service) 




























PLANNING PROGRAM SUMMARY 


BUDGET FORM 4-2 


Project Name 


Planned Studies 

Service to Evergreen Area 

Mt. View Distributary 



PLANNING PROGRAM 


1969-70 BUDGET 


Pr. # 


Labor 


Prof. Contract Materials Intra 

Services Services Supplies District 


Total 



142 1 $ 4,017 


























/ 


t 


CONSTRUCTION PROGRAM SUMMARY 


BUDGET FORM 4-3 

COST CENTER 

NAME: 

TREATED WATER 
TRANS.& DST. 

No . 

49 

TAX FUND { * 1 BOND FUND I**1 
CONSTRUCTION PROGRAM 

3 

1969-70 BUDGET 

Project Name 

Pr. # 

Labor 

Prof. 

Services 

Contract 

Services 

Land 

Intra 

District 

Total 

*West Pipeline 


90036 

$ 1,370 


1,500 



32 

$ 2,902 

**Rinconada Reservoir 

90050 

2,740 


42,000 



64 

44,804 

**Sunnyvale Distributary 

90063 

37,196 

3,250 

275,050 

300 

1,005 

316,801 

**Supervisory Control System 

90037 

28,460 

4, 060 

41,760 



719 

74,999 

Total 

$ 69,766 

7,310 

360,310 

300 

1,820 

$ 439,506 































MAINTENANCE PROGRAM SUMMARY 


BUDGET FORM 4-4 

COST CENTER 

NAME: 

TREATED WATER 
TRANS. & DST. 

m 

1E1 

MAINTENANCE PROGRAM 

4 

1969-70 

BUDGET 






Prof. 

Contract 

Material & 

Intra 


Project Name 

Pr. # 

Labor 

Services 

Services 

Supplies 

District 

Total 

Treated Water Distribution - 










General 


96408 

$ 16,265 


5, 500 

5,000 

989 

$ 27,754 

Supervisory Control System 

i 

96437 

2,'574 

• 

2,610 

145 

78 

5,407 

Total 

$ 18,839 


8,110 

5,145 

1,067 

$ 33,161 



























OPERATIONS 



Total 


$ 19,231 


PROGRAM SUMMARY 


OPERATIONS PROGRAM 

5 

1969-70 

BUDGET 

Prof. 

Services 

Contract 

Services 

Material & 
Supplies 

Intra 

District 

Total 

1,000 

20,500 

1,000 

368 

$ 35,187 


7,192 

783 

172 

15,059 

1,000 i 

27,692 

1,783 

warn 

$ 50,246 l 






























ADMINISTRATION AND GENERAL COST CENTER 


Administration Program 

In addition to the normal projects contained in the administration program 
of all the other cost centers,the Administration and General Cost Center 
contains one project of a specialized nature. This is the collection and 
measurement project which involves field surveillance of all metered wells, 
field surveillance of unmetered wells, processing of water production state¬ 
ments and making collection of water charges, maintenance and testing of 
water meters and maintenance of related accounts, records and maps. 

Planning Program 

Hydropower Study 

This project is a review of District needs for power, power costs, in¬ 
tegration of power sources with District needs, review of hydropower capa¬ 
bility of District facilities, analysis of pumped storage (peaking power 
production) at District facilities, and negotiations with other utilities for 
favorable District power supplies. 

Cash Flow Study 

This project consists of work related to the District's Cash Flow 
Activities and the establishment of ground water charges and prices for 
treated water. The project consists of investigation of alternative tech¬ 
niques for establishing rates, required modifications to the existing com¬ 
puter program, and developing data for production runs of the existing or 
modified computer program. 

Economic and Financial Analysis 

This project consists of a new water pricing and production model. 

This model will include most efficient use of existing treatment and dis¬ 
tribution facilities through application of decision variables such as prices 
of ground water and treated water, considering the ratio or distribution of 
agricultural and M & I water and their respective consumptions. Costs 
will also be developed for ground water pumpage, percolation and sub¬ 
sidence costs. The model will develop the most economical method of 
providing peaking capacity and incremental additions to the treatment 
plant and distribution system. 



95 


Ground Water Report 

This project consists of the development and preparation of the annual 
ground water report required by the District Act. It is proposed that the 
report for 1969-70 consist of a detailed analysis of ground water conditions. 
Such a ground water report is to be published once every five years and 
would provide the basis for reports of the ensuing four years which would 
be greatly limited in scope. This year's report will detail the elements of 
water supply and disposal to the ground water basins, and review and up¬ 
date the procedures used to establish a hydrologic balance. A special 
study will better define subsurface flow conditions and surface runoff into 
and out of the ground water basins. 

Water Reclamation Study 

This project consists of a preliminary investigation into the feasibility 
of reclaiming sewage and waste water for ground water recharge and irrigation.- 
It will include the evaluation of recharge wells, spreading ponds and other 
potential recharge facilities. This is a continuing study which will extend 
into later fiscal years. 

Ground Water Model 


This project consists of a review and analysis of the electronic analog 
models being developed by the U.S.G.S. , the establishment of new criteria 
for verification test runs and, subject to verification, the establishment of 
criteria for production runs. The review of the U.S.G.S. model will in¬ 
clude a detailed analysis of the model development documentation and 
verification of U.S.G.S. assumptions and evaluation of model output. The 
production runs will include development of input and output data to eval¬ 
uate alternative recharge proposals and pumping patterns based on projected 
ground water basin utilization. 

Hydraulic Transient Model 

This project consists of updating existing computer programs in accord¬ 
ance with pipeline modifications, including field tests to further verify the 
previously produced model. 

Planned Studies - Laguna Seca Study 

This project consists of a review and analysis of subsurface conditions 
in the Coyote Ground Water Basin and the establishment of different modes of 
operation of recharge facilities with particular emphasis given to the Laguna 
Seca area. The study will include geological investigation of the area, the 
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development of a computer model of the basin, and analyses of 
alternative proposals for the operation of the Coyote Creek and the 
Coyote Canal system. The mathematical operational results will be 
field observed. The results of the project will be incorporated in a 
report to be prepared at the end of this study which will continue for 
more than one fiscal year. 

Water Quality Evaluations 

This project consists of a review of water quality data collected 
by the District and the preparation of a report on potential waste dis¬ 
posal sites as related to possible surface and ground water contam¬ 
ination. This project provides the basic elements needed to review 
the plans submitted by the Regional Water Quality Control Board for 
waste discharges. 

Trace Element Study 

This project consists of a review of the report and supporting data 
contained therein submitted by the U.S.G.S. relative to its trace element 
study in the North Santa Clara County. This will conclude the analysis 
of trace of elements in the northern part of the valley. 

Water Resources Project - South County 

This project is a continuation of the South County Planning Study 
which is being performed in cooperation with the County Planning 
Department and partially funded by the Federal Department of Housing 
and Urban Development. It includes: 

a. Completion of land use, population growth and water demand 
studies; 

b. Evaluation of ground water resources; 

c. Evaluation of surface water resources; 

d. Establishment and evaluation of alternative proposals for 
treating and distributing water; and 

e. Development of a mathematical optimization model to establish 
a program for staging development, including verification and 
production runs. 

This study will be completed in Fiscal 1970-71. 



Water Resources Project - Optimum Management Study 


This project consists of preparation and review of geological and 
hydrological data to be used by the State Department of Water Resources 
in developing a mathematical model of the Ground Water Basins in 
the County for use on a digital computer and furnishing other engineering 
and economic data as required by the State during the first year of a 
planned three year study of ground and surface water resources in the 
County. This project is a cooperative project between the District and 
the Department of Water Resources whereby the District will contribute 
services to the joint project. Much of the District's contribution will 
consist of data obtained through the District's cooperative project with 
the U.S.G.S. 

Zone R-l Distribution System 

This project will result in a Hearing Report for a water distribution 
system in the Santa Cruz Mountains near Black Road. The project will 
be financed by a loan from the District's Revolving Fund and repaid with 
taxes levied within Zone R-l in subsequent years. The Hearing Report 
will contain recommendations for costs and type of service for the retail 
distribution of water for domestic and other urban uses. 

Planned Studies - Subsidence 

This project provides for the allocated costs to be charged to the 
Administration and General Cost Center (50%) for this project as ex¬ 
plained in the Introduction. 



NEW FORM COST CENTER PROGRAM SUMMARY Revised: 10/14/69 

* — ~ , 


BUDGET FORM 3 

COST CENTER 

NAME: ADMN. . and GEN. 

No. 

59 

PROGRAM SUMMARY 

1969-70 BUDGET 





Prof. 

Contract 

Material & 

Intra 


[ Programs 

Labor 

Services 

Services 

Supplies 

District 

Total 

Administration 

(Incl. Debt Service) 

$ 215, 

114 

16,050 

11,566 

12,663 

6,392 

$ 261,785 

Planning 

Construction 

Maintenance 

Operations 

■ 

171, 

864 

87,900 

13,500 

1,100 

9,140 

283,504 

Total Expenditures 

$ 386, 

978 

103,950 

25,066 

13,763 

15,532 

$ 545.289 


1 

OJ 

(D 


vi 

a 





























NEW FORM 


ADMINISTRATION PROGRAM SUMMARY 


Revised: 10/14/69 


* 



COST CENTER 

j No.| | 

■ 


JUDGET FORM 4-1 

NAME: ADMN. and GEN. 

[ 59 j ADMINISTRATION PROGRAM j 

D 

1969-70 BUDGET 



Ml 


Prof. 

Contract 

Material & 

Intra 


Project Name 

B 3 

Labor 

Services 

Services 

Supplies 

District 

Total 

Administrative Projects 

90006 

$ 8,245 


! 


226 

$ 8,471 

Collection & Measurement 

90010 

197,649 

16,050 

1,450 

12,663 

5,848 

233,660 

Insurance 

90005 


j 

! 

1 500 



500 

Unplanned Studies 

90009 

9,220 

1 




318 

9,538 

Total Adm. Program 


215,114 

16,050 

j 

1,950 

12,663 


252,169 

Debt Service • 

90002 



9,616 



9,616 

1 









Total (Incl. Debt Service) 

1 

T r _ T _ 

$215,114 

16,050 

I 11,566 

12,663 

6,392 

|$ 261,785 



































PLANNING 



COST CENTER 
BUDGET FORM 4-2 NAME: ADMN 

No. 

. and GEN. 59 

Project Name 

Pr. # 

Labor 

Hydropower Study 

90004 

$ 13,870 

Cash Flow Study 

90011 

21,736 

Economic & Financial Study 

90012 

14,201 

Ground Water Report 

90015 

35,569 

Water Reclamation Study 

90018 

4,292 

Ground Water Model 

90075 

20,672 

Hydraulic Transient Model 

90077 

13,378 

Planned Studies-Laguna 



Seca St. 

90004 

12,653 

Water Quality Evaluation 

90079 

2,831 

Trace Element Study 

90080 

645 

Water Resources Project - 



South County 

90081 

18,891 

Water Resources - Optimum 



Management Study 

90081 

10,677 

Zone R-l Distributary 



System 


791 

Planned Studies - General 



Subsidence Investigation- 

90004 

1,658 


Total 


SUMMARY 


PLANNING PROGRAM 

2 

1969-70 BUDGET 

3 rof. 

Contract 

Material & 

Intra 


Services 

Services 

Supplies 

District 

Total 

50,700 : 





$ 64,570 


4,000 



302 

26,038 


5,000 



4, 853 

24,054 


800 



976 

37,345 





113 

4,405 

10,000 




516 

31, 188 

15,000 

3,000 

100 

499 

31, 977 


200 



322 

13,175 





72 

2,903 

2,000 ; 




16 

2,661 


400 

1,000 

934 

21,225 

5,000 

100. 



532 

16,309 

5,200 i 




5 

5, 996 






1,658 

87,900 

13,500 

1. 100 

9, 140 

$ 283.504 




























Budget Form 
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NEW FORM 


DISTRICT COST CENTER 

1969-70 Budget Rev: 10/14/69 


Description 


Actual 

1967-68 


Approved 

1968-69 


Requested 

1969-70 


Final 

1969-70 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year 

$ 

$1,583,325 

2,642,000 

2,846,208 

Less Encumbrances 



30,000 

55,170 

Less Transfers to Other Funds 



742,755 

742,755 

Available Cash-Begin. of Year 

$ 

1,583,325 

1,869,245 

2,048,283 

Anticipated Revenue 





Secured Taxes @ $.02 


415,627 

471,281 

479,162 

Unsecured Taxes 


38,000 

45,000 

54,801 

Interest 


62,000 

80,000 

80,000 

Other 


607,000 

-0- 


Total Anticipated Revenue 

$ 

$1,122,627 

596,281 

613,963 

Total Cash and Revenue 

$ 

$2,705,952 

2,465,526 

U>—... 

2,662,246 


EXPENDITURE SUMMARY 


Salaries & Employee Benefits 

? 

$2,105,082 

2,833,769 

2,804,722 

Services and Supplies 


459,747 

534,474 

534,474 

Fixed Assets 


276,238 

1,233,983 

1,233,983 

Total District Funding 

$ 

2,841,067 

4,602,226 

4, 573,179 

Less Reimbursed Costs 





District Admin. Program 


(2,105,082) 

(1,219,549) 

(1,219,549) 

District Maintenance Program 



(48,973) 

(48,973) 

Applied Services & Supplies 


(459,747) 

(358,853) 

(358,851) 

Direct Project Labor 



(1,489,202) 

(1,460,155) 

Total Reimbursed Costs 

? 

(2,564,829) 

(3,116,575) 

(3,087,528) 

District Expenditures 





Fixed Assets 





Structures & Improvements 


133,850 

1,140,800 

1,140,800 

Equipment 


142, 388 

93,183 

93,183 

Total Fixed Assets 

*» 

? 

276,238 

1,233,983 

1,233,983 

Governmental Program 



251,668 

251,668 

Total District Expenditures 

s 

? 

276,238 

1,485,651 

1,485,651 

Other Charges - Operating Res. 





Approp. for Contingencies 


2,429,714 

140,000 

140,000 

General Reserve 



839,875 

1,036,595 

Total Expenditures and Reserve ' 

s 

? 

$2,705,952 

2,465,526 

2,662,246 







Permanent Positions 

184 

210 

227 

222 
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DISTRICT SUMMARY 


The District Cost Center has only three programs - Administration, 
Maintenance, and one program peculiar to District activities called the 
Governmental Program. The Governmental Program covers activities 
which benefit the District as a whole and, because of their long term 
effect, are not properly chargeable to projects that are planned, constructed, 
maintained or operated in any given budget year. Such projects are in the 
category of research and development used as a basis for all present and 
future work programs of the District and commonly charged by other public 
agencies to the General Fund of such agencies. Consequently, the cost of 
the Governmental Program as well as the accounts for Fixed Assets are 
directly charged to the District as a whole. 

The Administration and Maintenance Programs, together with the 
Services and Supplies Accounts, constitute charges initially made against 
the District funds but later spread as applied costs to the various programs 
and projects within the Flood Control Zone and Water Utility Cost Centers 
and the Equipment Working Capital Fund. These programs and costs are of 
a current nature and of immediate annual benefit. These expenses are spread 
to the projects in the other Cost Centers and to the Equipment Working 
Capital Fund on a labor dollar basis. 

The activities contained in the Administration and Maintenance 
Programs have been explained in the Introduction to this budget. Therefore, 
explanations of programs and costs will be limited herein to the Governmental 
Program, the Services and Supplies, Fixed Assets and Appropriations for 
Loans Accounts and Personnel Requirements. 
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GOVERNMENTAL PROGRAM 


Basic Data Collection Project 

This project consists of collection of basic data relating to land 
surface elevations, amounts of rainfall, rates of evaporation, streamflow 
quantities, depth to ground water, water quality and items of a similar 
nature gathered for the purpose of creating an historical log which can be 
used by present and future generations in the analysis of District flood 
control and water supply problems. 

Basic Engineering Project 

This is a research type project to obtain improved designs for future 
facilities to be constructed by the District. It includes the annual sub¬ 
sidence survey, publication of engineering manuals, and a determination 
of cost allocations to flood control, water supply, and recreations on 
multipurpose projects. This year's project will also establish design 
criteria for flexible couplings on pipe systems. The use of standard 
designs in the past on District projects has resulted in one failure of 
the couplings when subjected to 150 percent of the design pressure. To 
prevent failures on future construction, it is desirable that the analysis 
be performed at this time. Because of the complex nature of the problem 
and highly specialized structural analysis requirements the services of a 
consultant will be required. 

Basic Hydrology Project 

This project will conclude several years of study to produce a method 
for computing flood flows and peak runoff within the streams of Santa Clara 
County. Results of the study will be used in sizing flood control channels 
and in the operation of the District's reservoirs and water supply facilities. 

Planned Studies - Well Sealing Standards 


This project consists of establishing criteria for the sealing of wells. 
The need for this project results from many inquiries to the District on 
proper standards for well sealing for the purposes of safety and prevention 
of contamination in the ground water basins. 

Planned Studies - Reservoir Outlet Analysis 


This study will investigate the alternative methods and the cost to 
increase the capacities of the outlet works at the existing District Dams. 

The increased capacity would be used in flood control and improved reservoir 
operation for water supply and recreation purposes. 



SERVICES AND SUPPLIES ACCOUNTS 


The Services and Supplies Account, which is spread to projects 
in other cost centers, is up in total by $28,269. Variances within 
the sub-accounts have, wherever possible, been based on the his¬ 
tory of expenditures during fiscal year 1968-69 - the first full year 
of operation of the consolidated Districts. 

One unusual expense occurs in the Professional Services-Other 
Account. This account contains an amount of $30,000 for the pur¬ 
pose of securing professional services required to prepare a general 
design for the District's Management Information and Decision Sys¬ 
tem. This expenditure, although sizeable, will produce many bene¬ 
ficial results in the areas of converting accounting procedures from 
manual operations to computerized operations (as recommended by 
auditors over the last several years), personnel records, property 
files, and other administrative activities which, if not handled by 
computers, will result in increased personnel requirements in the 
future. 


FIXED ASSETS ACCOUNTS 


Most of the fixed assets accounts have been substantially re¬ 
duced when compared with last year's budget. One notable excep¬ 
tion is the account for buildings. This year's budget contains funds 
to construct a new office building and a new building or buildings for 
the maintenance yard. The new office building will house the admin¬ 
istrative offices of the District and provide parking facilities for its 
visitors and employees. The building or buildings for the maintenance 
yard would consist of a storage warehouse and a new automotive re¬ 
pair unit. Both of the existing buildings in the Almaden Maintenance 
Yard now performing this service are inadequate for present requirements. 

APPROPRIATIONS FOR LOANS 


This is the reserve account of the District, commonly referred to as 
the Revolving Fund. This budget contains a reserve for loans to the South 
Zone, to provide funds for lands, easements, and rights-of-way related to 
the Public Law 566 Program for the Upper and Lower Llagas Creek Projects, 
a loan to Zone E-2 for the purpose of providing drainage facilities in that 
Zone pursuant to an agreement with the County of Santa Clara, and a loan 
to Zone R-l for the purpose of preparing a Hearing Report. 
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PERSONNEL REQUIREMENTS 


.Revision #1 
8/22/69 


Clerk of the Board 


One Typist Clerk II: This position is needed to provide clerical 
services in the Office of the Clerk of the Board. At the present 
time temporary help is being used in lieu of this proposed position 
in order to keep abreast of the current work load. Deleted pursuant 
to order of Board of Supervisors. 

Manager 

One Personnel and Administrative Analyst: This position will be 
responsible for salary surveys, classification studies, and, as 
the Personnel Officer, administration of the Personnel Ordinance, 
including personnel recruitment and orientation. Other duties 
will be to assist the Manager in analysis of District activities 
such as work output, budget requests, and proposals for new 
programs or projects requiring interdepartmental coordination. 

Engineering Department 

Design and Construction Branch 

One Associate Hydraulic Engineer, and one Assistant Hydraulic 
Engineer: The Design Coordination Division requires addi¬ 
tional personnel to fill a long-standing need of the District 
by centralizing the work related to utility installations by 
public utilities and engineering work related to and in support 
of the Ordinance Administration Project. This type of work 
is now being assigned to various design crews in the 
Construction Division - the effect being constant interruption 
of the work of the design crews in completing assigned work 
on construction projects. Concentration of this work in the 
Coordination Division with the personnel requested will 
result in faster and more efficient service to the public, and 
will also eliminate the interruptions to the design crews so 
that the design work may be more efficiently performed. 

One Engineering Tech. IIIB: The projected work load of the 
Construction Liaison Division shows the continuing require¬ 
ment for the services of an inspector to handle inspection of 
utility installations and other types of construction within 
District rights-of-way permitted under Ordinance No. 59-1 
and for inspection of water utility projects. It is now nec¬ 
essary to perform this work by using one of the engineers 
borrowed from the design crews, and in turn replacing the 
engineer with temporary help. 
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One Engineering Tech. I: This position is needed in the 
Drafting Section. The increased work load resulting from a 
higher output of design work and the need for court displays 
in conjunction with eminent domain actions has kept the 
supervisor of the Drafting Section performing board work and 
has limited his time for his proper functions of supervision, 
training and checking of drawings. The addition of this 
position would allow the Drafting Section to function more 
efficiently. 

Maintenance Branch 

Two Maintenance Men II and one Maintenance Man I: Over 
the past three years a deficiency has developed in the weed 
abatement and fence repair areas of our Maintenance Program. 
This has been brought about and influenced by a number of 
factors. During this three-year period a number of cities 
have passed fire ordinances which require owners of property 
within their jurisdictional areas to abate any condition which 
they feel is a fire hazard or hazardous to the general public. 
Also, judging from some of the recent lawsuits which have 
been brought against the District, we must increase our main¬ 
tenance activity within the area of fence repair to insure 
that our security installations are in the best possible con¬ 
dition at all times. Proper performance of maintenance ac¬ 
tivities in the fields of weed abatement and fence repair are 
necessary to create and maintain a proper relationship with 
the public. The addition of the requested personnel with 
temporary help in the summer months would provide for the 
proper performance of this function. Maintenance Man I 
deleted pursuant to order of Board of Supervisors. 

Operations Branch 

One Plant Electrician-Instrumentman: In the coming year 
the electrical-instrument work load, which has been increas¬ 
ing steadily over the past year or so, will increase greatly due 
to the completion of the Supervisory Control and Telemetry 
System and the Vasona Pumping Station. In order to handle this 
added work load an additional Plant Electrician-Instrumentman 
will be required. This new position has been funded for the 
last four months of the coming fiscal year. Deleted pursuant 
to order of Board of Supervisors. 

One Associate Hydraulic Engineer: In the Water Operations 
Division there is critical need for additional engineering and 
technical backup, resulting from the transfer of a Senior 
Engineer from this Division to the Design Coordination Division 
of the Design and Construction Branch. This position will 
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participate in and direct several operating programs, i.e. , 
analysis of efficiency of percolation ponds and on-stream 
percolation facilities, reservoir operations, multiple use of 
facilities, safety of facilities, aquatic weed and algae control, 
and other related activities. The position would be respon¬ 
sible for coordination of the use of the District's facilities 
with the County Parks and Recreation Department. 

Administration and Finance Department 

Fiscal Division 

One Accountant I and one Accounting Technician: The need 
for more accurate and detailed cost accounting, together 
with the normal increase in District activities necessitates 
the addition of these two positions „ The Accountant I is 
required in the Governmental Accounting Section, and the 
Accounting Technician is needed in the Water Utility 
Accounting Section. The institution of an Equipment Working 
Capital Fund and the special accounting required to support 
governmental grants has created additional duties and re¬ 
quirements for more detailed record keeping. The greater 
refinement in budgetary accounting now requires all ex¬ 
penditures to be charged to projects within programs within 
cost centers, and the need to allocate the joint costs of 
certain projects to cost centers. This refinement will in¬ 
crease the amount of entries in the official records of the 
District. Further, the concept of centralized purchasing 
with "charge-outs" to the projects as the materials and 
supplies are used together with related inventory control 
procedures also creates a need for these two additional 
positions „ 

Secretarial Services Division 

Two Typist Clerks II: These positions are needed to support 
the requirements of the Public Services Department con¬ 
sisting of the Ordinance Division, Technical Services Division, 
and the Real Estate Division and to provide support in other 
areas of increased activity. The staffing to full authorized 
strength in the Public Services Department within the past 
year, and the augmented real estate activity have increased 
the work load for clerical support accordingly. In addition, 
two extra people have been employed full time during the last 
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three months to help with the work load in areas of general 
typing, personnel, duplicating services, etc. It is an¬ 
ticipated that this volume will continue during the coming 
fiscal year in all areas, particulary in personnel functions 
now that the District maintains and administers all per¬ 
sonnel transactions, including employee benefit programs. 

In addition, a back-up must be provided for the keypunch 
operations during peak weekly processing periods, during 
' sickness, or if the position becomes temporarily vacant. 

Secretarial personnel will be trained to provide this back-up. 

One Typist Clerk II deleted pursuant to order of 
^ ^ Board of Supervisors. 

Data Processing Division 

One Keypunch Operator: This position is needed for operat- 
tion of the keypunch and verifier to be assigned to the 
Division in Fiscal Year 69-70. Duties of the position in¬ 
clude preparing card input to the payroll personnel, labor 
and other existing and proposed processing systems. This 
person would also process keypunch activities for the 
Engineering Department using the District's IBM 1800— 
work now being performed by more expensive engineering 
personnel. Clerical duties as required would also be 
assigned. 

Public Services Department 

One Associate/Assistant Real Estate Agent: This position 
is necessary because of the increased work load in real 
estate activity and property management that has developed 
over the past year and a half. During the past year tem¬ 
porary help has been used at less than average efficiency. 

This new position would result in an improved efficiency 
and productivity within the Real Estate Division. 



NEW FORM 


COST CENTER 

JUDGET FORM 11 NAME: DISTRICT 


Project Name 

Pr.# 

Sick Leave, Vacation, etc. 

80100 

Administrative Projects 

80006 

Jnplanned Projects 

80009 

Ordinance Administration 

80101 

Fiscal Services 

80011 

Secretarial Services 

80012 

Management 

80013 

Olerical Services 

80014 

Data Processing-Engineering 

80115 

Data Processing-Business 

30116 

Personnel Safety 

employee Benefits 

80117 


NO. 

_ 8 _ 

Labor 

262,403 

103,627 

15,057 

1,705 

138,021 

145,856 

202,677 

37,078 

6,847 

53, 059 

2,526 

250,693 


Total 


$1,219,549 






















BUDGET FORM 12 


COST CENTER 
NAME : DISTRICT 


No. 

8 


Proiect Name 

Pr. # 

Labor 

Almaden Office 

80120 

$ 25,043 

Almaden Yard 

80121 

16,538 

Martha Street Office 

80122 

1,926 

Class IV Equipment 

80123 

5,466 


Total 


$ 48,973 


MAINTENANCE PROGRAM 


Prof. 

Contract 

Mate 

Services 

Services 

Supp 


1969-70 

BUDGET 

Intra 

District 

Total 


















COST CENTER 

No. 


BUDGET FORM 13 

NAME: DISTRICT 

0 

GOVERNMENTAL PROGRAM 


1969-70 BUDGET 


Project Name 

Pr. # 

Labor 

Prof. 

Services 

Contract 

Services 

Material & 
Supplies 

Intra 

District 

Total 

Basic Hydrology 

00101 

$ 15,824 


500 


1,309 

$ 17,633 

Basic Engineering 

00002 

. 

5,553 

3,000 

1 ,5 00 


285 

10,338 

Basic Data Collection 

00003 

133,332 

3,000 

16,230 

12,206 

19,140 

183,908 

Planned Studies: 








Well Sealing Standards 

00104 

755 




40 

795 

Reservoir Outlet Analysis 

00204 

7,731 

30,650 


■* 

613 

38,994 

Total 

$ 163,195 

36,650 

18,230 

12,206 

21,387 

$ 251,668 



























Budget For m 19 


112 


NEW FORM 


DISTRICT BUDGET Revised 

1969-70 Budget 10/14/69 

SERVICES AND SUPPLIES ACCOUNTS - APPLIED COSTS 


Acct. 

Applied Serv. & Supplies 
Description 

Actual 

1967-68 

Approved 

1968-69 

Requested 

1969-70 

Final 

1969-70 

6300 

Communications 

$ 18,865 

25,327 

32,238 

32,238 

6351 

Ins.-Workmen 1 s Comp. 

12,898 

17,500 

20,000 

20,000 

6352 

Ins.-Other 

1,241 

8,385 

4,500 

4,500 

6402 

Maint.-Communications 


4,662 

4,720 

4,720 

6403 

Maint.-Office Mach. 

895 

4,179 

... 8, 195 

8,196 

6404 

Maint.-Other 

873 

7,500 

17,850 

17,850 

6450 

Memberships 

531 

1, 512 

1, 968 

1,968 

6501 ' 

Office Exp.-Supplies 

27,110 

35,649 

26,384 

26,384 

6502 

Office Exp.-Duplictng. 


13,914 

16,755 

16,755 

6503 

Off. Exp.-Pr. & Bind. 

13,196 

16,350 

9,300 

9, 300 

6504 

Off. Exp.-Postage 


3,600. 

5,350 

5, 350 

6551 

Prof. Serv.-Auditing 

3,500 

2,500 

9,850 

9,850 

6552 

6553 

Prof. Serv.-Data Pro. 
Prof. Serv.-Engin. 

15,744 

45,470 

27,790 

65,000 

65,000 

6554 

Prof. Serv.-Legal 


15,000 

31,000 

31,000 

6555 

Prof. Serv.-Other 

40,677 

45,195 

18,500 

18,500 

6600 

6651 

Pub. & Legal Notices 
Lease-Land or Struc. 

1,000 

10,850 

10,300 

10,300 

6652 

Lease/Rent-Equipment 

678 

4,320 

21, 596 

21,596 

6700 

Small Tools & Instru. 


6,783 

15,763 

15,763 

6751 

Education Exp. 

1,460 

4,860 

10,000 

10,000 

6753 

Other Supplies 

3,836 

1,330 

4,000 

.4,000 

6754 

Survey Supplies 


3,858 

3,895 

3,895 

6801 

Trav./Lodg./Meals 

7,272 

9,749 

11,000 

11,000 

6802 

Trav.-Veh. Reimb. 


4, 163 

2,650 

2,650 

6803 

Directors' Exp. 

631 

6,540 

4,460 

4,460. 

6850 

Utilities 

989 

3,596 

3,576 

3,576 


__Total 


*330,582 


*358,851 


SERVICES AND SUPPLIES - DIRECT PROJECT CHARGES 
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DISTRICT BUDGET 
1969-70 Budget 
FIXED ASSETS ACCOUNT 


Revision #1 
8/22/69 


Acct. 

Nos. 

Description 

Actual 

1967-68 

Approved 

1968-69 

Requested 

1969-70 

Final 

1969-70 

1200 

Land 

$ 

133,850 



1305 

Buildings 

2,618 


1,140, 800 

1,140,800 

1401 

Office Equipment 

36,207 

35,598 

35,465 

35,465 

1402 

Automotive Equipment 

11,618 

34,750 

9,350 

9,350 

1403 

Commun. Equipment 

1,700 

7,508 

3,400 

3,400 

1404 

Hydrologic Equipment 

4,282 

18,815 

18,760 

18,760 

1405 

Water Meas. Equip. 

2,906 

4,440 

9, 919 

9,919 

1406 

Other Equipment 

8,225 

41,277 

16,289 

16,289 


Totals 

$ 67,556 

276,238 

1,233,983 

1,233,983! 


1 

2 

3 

4 

5 

6 

7 

8 

9 
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Budget Forn 


NEW FORM DISTRICT BUDGET 

■. 1969-70 Budget 

OTHER CHARGES - OPERATING RESERVE 


Description 

Actual 

1967-68 

Approved 

1968-69 

Requested 

1969-70 

Final 

1969-70 

Appropriation for 
Contingencies 

General Reserve 


$2,429,714 

140,000 

839,875 

140,00C 

1,036,595 

Total 


?2,429,714 

* 979,875 

*1,176,595 


Revised: 
10/14/69 


*Reduced by amounts transferred to other funds: 


(1) Zone S-l 

(2) Zone E-2 

(3) Zone R-l 


$ 724, 585 (Fund 776) 
$ 12,520 (Fund 775) 

$ 5,650 (Fund 778) 









EQUIPMENT WORKING CAPITAL FUND 


The Equipment Working Capital Fund was recently established by the 
Board of Directors for the purpose of maintaining, operating and 
replacing three types of mobile equipment owned by the District. 
Type I equipment consists of sedans and pickup trucks; Type II 
equipment consists of heavy trucks; and Type III equipment con¬ 
sists of heavy operating equipment such as bulldozers, grade-alls, 
draglines and other similar types of equipment used for the main¬ 
tenance of District projects. The Equipment Working Capital Fund 
is self-supporting with all costs of the fund being charged as direct 
costs to various programs and projects in all District cost centers. 
The expenses of the Equipment Working Capital Fund will be re¬ 
covered by a charge of mileage rates on Type I and Type II equip¬ 
ment, and hourly rate charges on Type III equipment. 
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NEW FORM 


EQUIPMENT WORKING CAPITAL FUND 
1969-70 Budget 


Rev: 10/14/69 


Description 


Actual 

1967-68 


Approved 

1968-69 


Requested 

1969-70 


Final 

1969-70 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year 
Less Encumbrances 

Available Cash-Begin. of Year 
Anticipated Revenue 

Class I Equipment 

Class II Equipment 

Class III Equipment 

Interest 

Other 

Total Anticipated Revenue 



25,000 

-0- 

25,000 



25,000 

25,000 



105,008 

20,700 

39,635 

-0- 

17,500 

105,008 
20,700 
39,635 

17,500 



182,843 

182,843 

Total Cash and Revenue 



207,843 

207,843 


EXPENDITURE SUMMARY 


Services & Supplies 





Administration Program 



-0- 


Planning Program 



-0- 


Maintenance Program 



144,585 

144,585 

Operations Program 



-0- 


Total Services & Supplies 

Fixed Assets 



144,585 

144,585 

Structures & Improvements 



-0- 


Equipment 



47,820 

47,820 

Total Fixed Assets 



47,820 

H3BI 

Total Expenditures 

Other Charges - Operating Res. 



192,405 

192,405 

Approp. for Contingencies 



-0- 


General Reserve 



15,438 

15,438 

Total Expenditures and Reserve 



207,843 

BBSS 

























EQUIPMENT WORKING CAPITAL 



COST 

CENTER: 


NAME: 

EQUIPMENT WORKING 

BUDGET FORM 26 


CAPITAL FUND 



Project Name 


Type i Equipment 
Type II Equipment 
Type in Equipment 


Pr. # I Labor 


70001 $ 50,144 

70002 11,809 

70003 19,682 


Total 


$ 81,635 


% 



MAINTENANCE PROGRAM 


Prof.. I Contract 
Services Services 


7,800 

3,290 

8,410 



19,500 


42,500 


950 j $ 144,585 


























